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ROBERT  K    CRABTREE  227-7031 

WILLIAM  S    STRONG  TELECOPIER  (617) 
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JAMES  H    WEXLER 
ANNE  L    JOSEPHSON 
JOSEPH  B    GREEN 
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ANNEWHULECK, 

BENNETT  H    KLEIN  lYldy       ±4,        ±W  6 
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367-2988 


OF  COUNSEL 
MARIE  F  MERCIER 
JEFFREY   F  BEATTY 


Via  Facsimile  367-5916 

Maria  Faria,  Deputy  Director 
Boston  Redevelopment  Authority 
Room  910,  City  Hall 
One  City  Hall  Square 
Boston,  MA   02201 

RE:   Proposal  for  Purchase  and  Redevelopment  of  Parcel  RR-4B  in 
South  End  Urban  Renewal  Area  /  Project  Number;  Mass  R-56 

Dear  Ms.  Faria: 

This  letter  is  to  follow  up  our  telephone  conversation  of 
this  morning  and  to  provide  you  with  additional  information 
regarding  the  above  captioned  Proposal. 

1.  Handicapped  Access.   There  is  no  federal  of  state 
requirement  of  handicapped  access  for  the  proposed  residential 
parking  area.   Neither  Title  III  of  the  Civil  Rights  Act  nor  the 
Americans  With  Disabilities  Act,  which  govern  handicapped  access 
in  public  accommodations  and  commercial  facilities,  require  that 
residential  accommodations  have  handicapped  access.   The 
Massachusetts  Handicapped  Access  Board  does  not  have  jurisdiction 
over  residential  areas  or  over  rental  property  of  less  than  five 
rooms.   M.G.L.A.  c.  151B,  Section  4  (6)  -  4  (7B). 

2.  Drainage.   The  landscape  architect  recommends  that  an 
on-site  dry  well  be  placed  within  the  proposed  parking  area,  as 
shown  on  the  plan  submitted  with  the  proposal.   Such  a  dry-well 
is  more  suitable  than  a  connection  to  a  water  drain  because  the 
dry  well  would  provide  better  moisture  for  the  plants  and  trees 
proposed  for  the  area.   The  water  that  could  possibly  collect 
within  the  parking  area  is  sufficiently  slight  to  be  adequately 
accommodated  by  a  dry  well.   Only  if  percolation  is 
unsatisfactory  would  it  be  necessary  to  provide  a  connection  to  a 
main  water  drain. 
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3.  Contractor.   The  Unit  Owners  are  in  the  process  of 
obtaining  bids  from  the  contractors  listed  in  the  Proposal  and 
will  submit  the  name  of  the  selected  contractor  to  you  as  soon  as 
possible . 

4.  MBTA  Easement .   The  MBTA  has  provided  the  Unit  Owners 
with  a  letter,  attached  to  the  proposal  as  Item  J,  which  promises 
that  they  will  grant  an  easement  to  the  abutters  designated  by 
the  BRA.   The  MBTA  real  estate  department  told  me  that  they  would 
convey  the  easement  to  the  trust  formed  by  the  Unit  Owners  only 
after  they  are  designated  by  the  BRA  as  the  developers,  and  that 
the  MBTA  needs  several  months  to  provide  a  deed  and  convey  the 
easement . 

5.  Zoning.   The  Unit  Owners  will  obtain  any  required  zoning 
variance. 

Thank  you  for  your  assistance.   I  look  forward  to  seeing  you 
again  soon  at  the  Board  meeting. 

Very  truly  yours, 

'  L  -  ~-^<  ''0>.    S^  (jL<  ^U 
Anne  W.  Hulecki 


LAWRENCE  KOTIN 
ROBERT  K.  CRABTREE 
WILLIAM  S.  STRONG 
DOLPH  J.  VANOERPOL 
ABBOTT  L.  REICHLIN 
JAMES  H.  WEXLER 
ANNE  l_  JOSEPMSON 
JOSEPH  B    GREEN 

ELIZABETH  J.  BAILEY 
ANNE  W.  HULECKI 
BENNETT  H.  KLEIN 
EDITH  H.  TAYLOR 
LUCY  D.  LOVRIEN 


Kotin,  Ceabthee  <Sc  Strong 

ATTOR.VEYS  AT  LAW- 
ONE  BOWDOIN  SQUARE 
BOSTON.  MASSACHUSETTS  02U4 


TELEPHONE  (6i7) 
227-7031 


TELECOP'ER(6l7) 
367-2933 


TOO  (617) 
720-3559 


OF  COUNSEL 

MARIE  F    MERCIER 

JEFFREY  F    BEATTY 


April  27,  1992 


Ms.  Maria  Faria,  Deputy  Director 
Boston  Redevelopment  Authority 
Room  910,  City  Hall 
One  City  Hall  Square 
Boston,  Massachusetts   02201 

RE:   Bid  for  Parcel  RR-4B  in  South  End  Urban  Renewal  Area 
Project  No.  Mass  R-56 

Dear  Ms.  Faria: 


We  thank  you  and  the  Boston  Redevelopment  Authority  for  the 
opportunity  to  submit  this  bid  to  purchase  Parcel  RR-4B  in  the 
South  End  Urban  Renewal  Area. 

We  respectfully  submit  this  bid  on  behalf  of  a  number  of 
individuals  who  own  condominium  units  at  217,  219,  221  and  223  West 
Newton  Street  in  Boston,  Massachusetts  and  whose  property  abuts 
Parcel  RR-4B  (the  "Unit  Owners")  .  Some  of  the  Unit  Owners  have 
been  communicating  and  working  with  the  Boston  Redevelopment 
Authority  for  as  many  as  ten  years  in  order  to  acquire  this  open 
lot  for  use  as  a  residential  parking  area.  Fifteen  Unit  Owners, 
out  of  a  possible  sixteen,  have  now  joined  in  a  cooperative  effort 
to  purchase  and  plan  the  development  and  maintenance  of  the  land. 
The  names  and  addresses  of  the  Unit  Owners  and  their  four 
condominium  associations  (the  "Condominium  Associations")  are 
included  in  this  Proposal  as  Item  B. 

The  Unit  Owners,  who  separately  own  a  total  of  fifteen  units, 
propose  to  establish  fifteen  parking  spaces,  which  would  each  be 
assigned  to  a  unit.  Ownership  of  the  spaces  would  run  in  tandem 
with  the  ownership  of  their  respective  units  and  spaces  could  be 
sold  only  to  other  Unit  Owners  in  the  same  building  or  to  the  buyer 
of  the  related  unit. 
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The  Redeveloper  --  The  Carleton  Land  Trust 

If  awarded  the  bid,  we  will  establish  a  nominee  trust,  to  be 
known  as  the  Carleton  Land  Trust  (the  "Trust"),  for  the  sole 
purpose  of  owning  the  parking  area  for  the  benefit  of  the  four 
Condominium  Associations.  Because  of  the  configuration  of  the 
land,  it  cannot  be  divided  into  four  equal  lots  for  each  of  the 
Condominium  Associations  and  must  remain  as  a  single  parcel.  We 
have  postponed  the  formation  of  the  Trust,  pending  the  vote  by  the 
Board  of  Directors  of  the  BRA  so  that  the  Unit  Owners  do  not  incur 
unnecessary  legal  fees  before  they  know  whether  they  are  awarded 
the  project.  The  Trust  would  be  formed  upon  the  award  of  the  bid 
to  the  Unit  Owners  and  before  conveyance  of  the  land  by  the  BRA. 

Community  Benefits  of  Development  Plan 

The  proposed  plan  by  the  Unit  Owners  to  develop  a  residential 
parking  area  on  the  land  will  alleviate  parking  problems  in  the 
community  and  improve  the  real  estate  values  of  the  abutting 
property.  The  development  of  an  attractive  landscaped  lot  will 
greatly  enhance  the  appearance  of  the  land,  which  is  now  an 
undeveloped,  unpaved  lot. 

The  redevelopment  plan  is  designed  to  contribute  to  the  safety 
of  the  area  by  replacing  any  physical  hazards  with  safe  and  durable 
materials,  cleaning  and  maintaining  the  area,  improving  the 
lighting  of  the  lot,  and  providing  hardy  low-maintenance  materials 
and  plantings  to  discourage  vandalism. 

Development  Plan 

A  preliminary  development  plan  has  been  prepared  by  the 
landscape  architect  Pat  Loheed  of  182  Main  Street,  Watertown, 
Massachusetts  02172.  (See  Item  E,  Carleton  Land  Trust  Parking  Lot 
Plans) .  The  Plans  show  development  of  the  parcel  consisting  of 
approximately  3,731  square  feet  owned  by  the  BRA  and  includes  an 
easement  over  an  abutting  parcel  owned  by  the  Massachusetts  Bay 
Transit  Authority  (the  "MBTA") .  The  MBTA  has  promised  in  writing 
to  grant  an  easement  to  the  Trust  pursuant  to  its  obligation  to 
grant  an  easement  for  parking  and  maintenance  to  the  abutters 
designated  by  the  BRA,  according  to  the  deed  for  Parcel  SW48F. 
(See  Items  J,  Deed,  and  K,  Letter  from  MBTA  to  Kotin,  Crabtree  & 
Strong. ) 

The  Plans  are  submitted  subject  to  verification  by  a  survey  to 
be  performed  by  the  BRA  in  the  event  the  project  is  awarded  to  the 
Unit  Owners.   It  is  our  understanding  that  the  seller  of  the  Parcel 
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is  responsible  for  the  survey  of  the  land.   The  Unit  Owners  are 
willing  to  have  the  Parcel  surveyed  if  the  cost  of  the  survey  may 
be  deducted  from  the  purchase  price. 

The  Unit  Owners  have  selected  several  contractors,  from  whom 
they  have  or  plan  to  solicit  bids.  (See  Item  H  of  the  Proposal, 
Proposed  Contractors.)  Two  of  the  proposed  contractors  have 
submitted  bids,  which  are  included  with  Item  H,  and  which  range 
from  approximately  $13,000  -  $25,000  for  the  project.  (The 
discrepancy  between  the  two  bids  is  a  result  of  a  difference 
between  the  amount  of  work  proposed  in  each.)  The  landscape 
architect  for  the  project  prepared  a  development  pro  forma  (See 
Item  G  of  Proposal)  in  which  she  estimates  a  cost  of  approximately 
^    $2^,000. 

Proposed  Purchase  Price 

The  Unit  Owners  propose  to  pay  the  BRA  Five  Thousand  Dollars 
($5,000)  for  Parcel  RR-4B. 

Financial  Information 

Twenty  Two  Thousand  Five  Hundred  Dollars  ($22,500)  has  been 
collected  from  each  of  the  fifteen  Unit  Owners  and  is  currently 
being  held  in  escrow  by  Kotin,  Crabtree  &  Strong,  as  escrow  agent, 
for  the  sole  purpose  of  paying  the  costs  of  purchasing  and 
developing  the  land,  the  compensation  to  the  MBTA  for  the  easement 
and  all  associated  costs.  Unit  Owners,  representing  each  of  the 
fifteen  units,  will  each  give  a  second  payment  to  the  escrow  agent 
in  the  amount  of  $1,500  (or  a  total  of  $22,500)  on  May  20,  1992. 
These  funds  are  expected  to  be  more  than  adequate  to  cover  the 
costs  of  the  purchase  price,  quoted  development  fees  of 
^Jf  approximately  $2^,000,  legal  fees  and  related  costs.  Because  the 
funding  for  this  project  is  supplied  by  the  fifteen  individual  Unit 
Owners  and  because  the  Carleton  Land  Trust  is  not  yet  formed,  no 
financial  statement  for  the  Trust  is  available. 

The  Unit  Owners  intend  to  pay  a  minimum  monthly  fee  to  a 
management  company  for  the  Carleton  Land  Trust  in  the  amount  of  $2  0 
to  cover  the  expected  costs  of  maintaining  the  proposed  parking 
area.  Extraordinary  costs  will  be  paid  for  as  they  arise  by  all 
the  Unit  Owners  in  the  same  manner  as  fees  are  collected  and  paid 
for  repairs  and  maintenance  of  the  Condominium  Associations. 

All  of  the  Associations  maintain  bank  accounts  at  local  banks 
for  the  purpose  of  depositing  and  paying  monthly  maintenance  fees 
and  taxes.  The  accounts  contain  no  reserves.  The  fees  at  numbers 
217,  219  and  221  West  Newton  Street  range  from  $132  -  $278  per  unit 
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per  month  and  the  fees  at  number  223  West  Newton  Street  range  from 
$68  -  $19  3  per  unit  per  month.  Each  of  the  Condominium 
Associations  has  been  in  existence  since  1986  and  all  have  been  in 
good  financial  condition  from  that  time  through  the  present. 

Maintenance  Plan 

The  parking  area  would  be  managed  by  Clark  Management,  Inc.  of 
235  Huntington  Avenue,  Boston,  Massachusetts  02115  (the 
"Management  Company") .  The  Condominium  Associations  have 
maintained  their  buildings  in  excellent  condition  consistently 
since  their  development  in  1986.  None  of  the  buildings  currently 
require  any  major  repairs.  The  Unit  Owners,  many  of  whom  occupy 
their  units,  will  continue  to  apply  their  high  standards  to  the 
maintenance  of  the  parking  lot  area.  Some  owners  have 
independently  undertaken,  over  the  years,  to  clear  the  area  of 
debris  and  keep  it  clean  for  parking.  The  materials  selected  in 
the  Carleton  Land  Trust  Parking  Lot  Plan  are  durable,  high-quality 
and  attractive  and  require  low  maintenance.  Clark  Management,  Inc. 
has  worked  with  the  Condominium  Associations  over  the  years  and  has 
a  proven  history  of  prompt  and  quality  management  services. 

Contact  Persons 

The  contact  persons  regarding  this  Proposal  on  behalf  of  the 
Unit  Owners/Carleton  Land  Trust  is  as  follows: 

Anne  W.  Hulecki,  Esq. 
Dolph  J.  Vanderpol,  Esq. 
Kotin,  Crabtree  &  Strong 
One  Bowdoin  Square 
Boston,  MA   02114 
phone   227-7031 
facsimile   367-2988 
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The  alternative  contact  person  regarding  this  Proposal  is  as 
follows : 

Joseph  Haley 
22  Edgerly  Road 
Boston,  MA   02115 
phone   536-7301 
facsimile   267-1920 


Very  truly  yours, 
Anne  W.  Hulecki 


AWH/awh 


ITEM  B 

Proposal  for  Purchase  and  Redevelopment  of  Parcel  RR-4B  in  South 

End  Urban  Renewal  Area 
Project  No.  Mass  R-56 

UNIT  OWNERS 


Richard  Bradley- 
Michael  P.  McGrath 
One  Ledge  Road 
Hanover,  NH   03755-1612 


It.      Paul  Pedulla 

217  West  Newton  St 

Unit  #4 

Boston,  MA   02116 


Robert  Cappelli 
R&R  Realty 
45  Julia  Street 
Maiden,  MA   02148 


1J..   Klaus  Suonsarri 

223  West  Newton  St 

Unit  #3 

Boston,  MA   02116 


3 .  Henrietta  Cheng  Mei 
977  Westford  Street  #1 
Lowell,  MA   01851 

4 .  Dana  Davis 
Jeff  Davis 

219  West  Newton  Street,  Unit  #1 
Boston,  MA   02116 

5.  Joseph  J.  Demty 

19  Van  Dam  Street,  #1R 
New  York,  NY   10013-1231 

6 .  Joseph  Haley 

22  Edgerly  Road 
Boston,  MA   02115 


Gilman  Hebert 
7  Park  Place 
Jamaica  Plain, 


MA   02130 


Michael  Last 
14  Cliff  Road 
Wellesley  Hills,  MA 


02181 


9 .    Dennis  Lee 

James  J.  Sullivan 

223  West  Newton  Street,  Unit  #1 

Boston,  MA   02116 


lfi.   Ted  Olivo 

Diane  Olivo 

75  Crestview  Road 

Milton,  MA   02186 


Page  2,  Item  B 

CONDOMINIUM  ASSOCIATIONS 

1.  217  West  Newton  Street  Condominium 

2.  219  West  Newton  Street  Condominium 

3.  Gardner  Condominium  (#  221  West  Newton  Street) 

4.  223  West  Newton  Street  Trust 
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pat  loheed  •  landscape  architect 


PATRICIA  S.  LOHEED,  ASLA 


PROFESSIONAL 
EXPERIENCE 


Pat  Loheed  is  Principal  and  sole  owner  of  PL/LA.  Since  1976  she  has  maintained 
a  diversified  professional  practice  which  emphasizes  landscape  architecture  and 
planning.  Typical  projects  have  included  urban  park  and  plaza  development,  historic  site 
renovations,  open  space  and  recreational  planning,  waste  water  and  pump  line  site 
development,  camp  master  planning,  as  well  as  planting  design  for  housing  and  resort 
developments.   She  has  extensive  successful  experience  with  community  and 
neighborhood  planning  groups  and  is  an  expert  consultant.   Recent  clients  include: 
Massport,  City  of  Hartford  DPW,  City  of  Boston  Parks,  the  Edward  Ingersoll  Browne 
fund,  DPW,  Public  Facilities,  Department  of  Transportation,  Boston  Redevelopment 
Authority,  Boston  EDIC,  Town  of  Watertown,  City  of  Lowell,  Northeastern  University, 
Digital,  thirteen  local  housing  authorities,  Subaru  of  New  England,  DCPO,  the  MBTA, 
MWRA  ,  the  Central  Artery  and  various  private  developers. 


EDUCATION 


Massachusetts  Institute  of  Technology,  one  year  of  PhD  studies. 

Department  of  Urban  Studies  and  Planning,  1979-80. 

MLA  Harvard  Graduate  School  of  Design,   1970. 

BSLA  University  of  Michigan,  1965,  College  of  Architecture  and  Design. 

Experiment  in  International  Living  Exchange,  Japan  1964 

The  Ohio  State  University,  College  of  Engineering,  Studies  in  Landscape  Architecture, 

1961-63. 


REGISTRATION 


JURIES 


AWARDS 


Massachusetts,  Registered  Landscape  Architect  No.  328 
Michigan,  Registered  Landscape  Architect  No.  424 
Rhode  Island,  Registered  Landscape  Architect  No.  235 

Town  Greens  and  Commons  Design  Selection,  1985 

Massachusetts  Horticultural  Society,  Community  Gardens  and  Urban  Landscape  Awards. 

Flower  Show  Judge,  1986  to  date 

Associated  Landscape  Contractors  of  Massachusetts,  Henry  David  Thoreau  Award. 

Mass  Council  of  Arts  &  Humanities,  Rural  Design  Assistance  Program  1988 

Massachusetts  Horticultural  Society,  Urban  Landscape  Award, 

CITATION  for  Artworks  in  a  Public  Place,  Oak  Square,  Brighton,  MA 

done  in  collaboration  with  Artist  Kate  Burke,  1990 

American  Consulting  Engineers  Award,  for  Milford,  MA  ,  WWTF, 

done  in  collaboration  with  Haley  &  Ward  Engineers,  1988 

AIA  Design  Award,  New  England  Regional  Council,  I987  for  Annie  Maxim  House, 

Rochester,  MA.  Done  in  collaboration  with  KJA  Architects,  Somerville,  MA. 

Scholarship  Nomination  Award  ,  NCTE  1961. 

Presidents  Scholar,  OSU;  61-63,  Mirrors/OSU  1962 

Phi  Kappa  Phi  1964,  Tau  Sigma  Delta  1965,  Tuition  Scholar  Michigan,  63-65. 

ASLA  Michigan  Chapter  Honor  Student  Award  1964 

Robinson  Scholarship  HGSD  68;  Voorhees  Scholarship  MIT  79-80 


182  MAIN  STREET      WATERTOWN  MA  02172      617  923-011 


FAX  923-3879 


pat  loheed  •  landscape  architect 


PL/LA  is  a  woman  owned  business,  SOMWBA  Certified,  Mass,  DPW-DBE,  founded  in 
1976  by  Patricia  S.  Loheed  ASLA,  specializing  in  landscape  architecture,  urban 
design  and  planning.  The  firm  has  in-house  computer  capabilities  consisting  of  three 
Macintosh  workstations  and  a  PowerDraw  CAD  program.  Reprographics  and  large 
volume  xeroxing  are  done  at  nearby  Applied  Image  Reprographics.  The  firm  currently 
has  six  full  and  one  part  time  employees.  The  firm  is  an  equal  opportunity  employer 
with  a  current  staff  of  four  and  a  half  women  and  two  males.  Currently  there  are  no 
minorities  on  staff,  but  have  had  in  the  recent  past.  Staff  are  encouraged  and 
supported  in  their  efforts  for  advanced  or  continuing  education.  Loheed  takes  an 
active  role  as  a  faculty  member  at  the  Boston  Architectural  Center,  a  degree  granting, 
accredited,  open  enrollment  design  school  with  a  night  time  curriculum,  work 
placement/credit,  and  a  largely  volunteer  faculty.  She  is  currently  working  on  a  task 
group  to  set  up  an  undergraduate  landscape  architecture  program  at  the  BAC. 

Staff  credentials  are  as  follows:  Pat  Loheed,  registered  LA  since  1968,  MLA  Harvard 
Graduate  School  of  Design,  1970  and  BSLA  University  of  Michigan,  1965.  Pat  has 
been  a  faculty  member  and  volunteer  at  the  BAC  since  1972.  Tom  Schroeder,  BS  in 
Horticulture,  Ohio  State  University,  1978;  Landscape  Design,  Radcliffe  Seminars 
Certificate  1991.  John  Hart,  BSLA  University  of  Massachusetts,  1980;  Registered 
Landscape  Architect.  Andrea  Dzurik,  BLA  Rhode  Island  School  of  Design,  1984;  BA 
RISD,  1983,  MLA  Candidate  Harvard  GSD  1993.  Janet  Caputo  Lenard,  MFA  Conway 
School  of  Landscape  Design  1987,  BA  University  of  Massachusetts  1977.  Susan 
Taylor,  BLA  University  of  Florida,  1983;  Registered  Landscape  Architect;  Foreign 
Studies,  Italy  1982.  Patricia  Rutherford,  Marketing  Coordinator;  Wellesley  College, 
1991. 

PL/LA's  work  includes  a  broad  range  of  public  and  private  open  space  projects.  We 
have  provided  prime  landscape  architecture  and  subconsultant  services  and  have 
worked  on  projects  of  large  magnitude  on  teamed  landscape  efforts,  such  as  on  the 
Central  Artery  North  Area  and  South  Street  Seaport  Streetscape.  PL/LA  is 
experienced  in  working  with  multidiscipline  teams  on  complex  site  developments 
subject  to  community  and  agency  review  with  groups  like  the  MWRA,  Boston  EDIC, 
MBTA,  MDC,  BRA,  EOCD,  DCPO.Massachusetts  DPW,  and  the  Central  Artery. 

Partial  Client  List:  City  of  Hartford,  City  of  Providence  Parks  Dept.,  Massport,  MBTA, 
City  of  Everett,  City  of  Newton,  City  of  Watertown,  Boston  Parks  Department,  Frederic 
R.  Harris,  Inc.,  Gannett  Fleming  Engineers,  Haley  &  Ward,  Inc.  Edwards  &  Kelcey,  Inc., 
Allen  Demurjian  &  Major,  Inc.,  Barnes  and  Jarnis  Inc.,  Chisholm  Washington  Architects, 
MGIA,  Inc.,  Sterling  Associates,  Inc.,  Stull  and  Lee,  Inc.,  Benjamin  Thompson 
Associates,  Inc.,  John  Gerald  Home  Architects,  David  Mehlin,  Architect,  KJA 
Architects,  Inc.,  and  Glenn  Morris  Architects,  Inc.,  Fay  Spofford  &  Thorndike,  Inc., 
Camp  Dresser  &  McKee,  Inc.,  Coffin  &  Richardson,  Inc.,  and  Howard,  Needles, 
Tammen  &  Bergendoff. 
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CARLETON  LAND  TRUST  PARKING  LOT 

The  attached  parceling  plan  and  proposed  park- 
ing layout  is  based  on  all  available  file  informa- 
tion and  possible  field  measurement  from  exist- 
ing conditions.  This  layout  represents  our  best 
understanding  of  what  is  possible  within  the 
confines  of  the  site  at  this  time.  A  final,  detailed 
layout  and  actual  square  footage  of  the  parcel 
will  be  based  on  a  field  survey  to  be  prepared 
once  the  Carleton  Land  Trust  is  confirmed  as  the 
developer  of  this  parcel.  - 


10'  MBTA  EASEMENT 


24  April  1992 


SCALE  1"  =  20'-0" 


Prepared  from  MBTA  Parcel  Data  and 
Field  Measurements  by  Robert  Clarke 
Pat  Loheed/Landscape  Architect 


APPROXIMATE: 
AREA  5276.96  S.F. 
AREA:  .12  ACRES 
PERIMETER:  305.55 


CARLETON  LAND  TRUST  PARKING  LOT 
PROGRAM  NARRATIVE: 


The  proposed  development  of  this  open  space  as  a  parking  lot  includes  the  following 
components: 

•Parking  for  15  cars  in  8'x18'  parking  spaces.   Three  (3)  spaces  are  suggested  for 
compact  cars  since  they  have  tight  maneuvering  space.  Parking  will  be  on  an  8"  depth  of 
washed  crushed  stone,  1/2-3/4"  placed  over  the  existing  subbase.  The  parking  lot  will  be 
edged  with  a  concrete  sidewalk  or  6  "  precast  concrete  curbing.  Three  spaces  are  suggested 
to  have  precast  concrete  tire  stops. 

•A  new  concrete  walkway  will  be  installed  along  the  rear  fence  of  the  West  Newton  units, 
This  walk  is  generally  6  feet  wide  which  will  allow  for  bumper  overhangs  and  free  passage  of 
pedestrians. 

•A  new  uniform  cedar  fence  Additional  fence  and  gates,  6  feet  high  is  suggested  at  the 
edge  of  the  walk  area  with  new  gates  to  match  the  new  fence  installed  in  the  most  westerly  W. 
Newton  St.  building  .  Low  taxus  plantings  fill  in  the  space  between  the  fence  and  the  walk. 

•New    Chainlink  fence  along  eastern  boundary  of  lot.    This  is  suggested  as 
chainlink  for  the  best  driving  sight  distance  coming  in  and  out  of  the  parking  area  and  for 
security  reasons. 

•Trees  and  shrubs  in  planted  areas:    Plantings  are  designed  to  be 
compatible/consistent  with  the  plant  pallet  of  the  Southwest  Corridor  Linear  Park.   In  the 
available  corners  of  the  lot,  larger  planting  areas  contain  large  and  medium  sized  flowering 
trees  which  have  been  selected  for  the  probable  light  conditions,  year  round  attractiveness, 
and  disease  resistance.  They  have  been  placed  so  as  not  to  interfere  with  car  movement  or 
access.  Medium  and  low  shrubs  have  been  selected  that  are  durable,  low  maintenance  and 
have  color  and  texture  variations  that  will  enhance  the  appearance  of  the  parking  area  and 
camouflage  leaf  litter.  These  shrubs  do  not  require  pruning  and  should  stay  in  scale  with  their 
planting  locations,  not  ever  overgrowing  the  spaces,  but  rather  filling  in  and  making  a 
continuous  mass  of  low  and  medium  height  planting  beds. 

•Bulbs  and  Daylilies:  These  are  not  included  but  are  suggested  for  the  spaces  that  have 
been  left  at  the  edges  of  the  parking  lot  in  anticipation  of  snow,  salt  and  pedestrian 
movement.  These  areas  can  be  filled  in  with  bulbs  or  day  lilies  by  the  trust  owners  or  lot  users. 
These  materials  can  successfully  survive  the  aforementioned  seasonal  or  periodic  damage. 

•Utilities/Lighting:   One  existing  cobra  head  light  currently  lights  the  parking  lot 
adequately..  One  existing  utility  pole  is  suggested  for  moving  to  a  more  protected  location  so 
that  the  parking  lot  can  be  more  functional  and  the  pole  more  protected.  The  new  location  is 
not  yet  identified. 

•Drainage:  we  have  included  some  type  of  on  site  drywell  below  the  stone  surfaced 
parking  lot.   Since  the  location  of  underground  utilities  in  this  area  is  not  fully  known,  the 
design  is  not  suggested  at  this  time.  PSL:4/92 


CARLTON  TRUST  PARKING  LOT  PROPOSAL 


NO 
1 

NAME 
SITE  PREP 

QUANTITY 

1 

UNIT 
EA. 

UNIT  PRICE 
$1,200.00 

TOTAL 
$1,200.00 

2 

CONC.  WALK  4"  DEPTH 

47 

S.YD. 

$25.00 

$1,166.67 

3 

DRIVE  1/2-3/4"  STONE,8" 

93 

C.YD. 

$28.00 

$2,594.04 

4 

PRECAST  CONC.  CURB 

176 

L.FT. 

$6.50 

$1,144.00 

5 

ARISTROCRAT  PEARS  2.5-3" 

2 

EA 

$495.00 

$990.00 

6 

MERILL  MAGNOLIA  10-1  2'HT. 

2 

EA 

$297.00 

$594.00 

7 

DOWNY  SHADBLOW  8-10' 

1 

EA 

$210.00 

$210.00 

8 

MT.  ANDROMEDA,  2-2.5'  SPR. 

15 

EA 

$74.25 

$1,1  13.75 

9 

SEAGREEN  JUNIPER  2.5-3' 

15 

EA 

$40.00 

$600.00 

10 

GREENWAVE  YEW  18-24" 

43 

EA 

$51.98 

$2,234.93 

1  1 

DEL  VALLEY  AZALEA  1  8-24"  SPR. 

12 

EA 

$54.45 

$653.40 

12 

CONC.  TIRE  STOPS 

7 

EA 

$125.00 

$875.00 

13 

CEDAR  FENCE  6'  HT. 

41 

L.FT. 

$55.00 

$2,255.00 

14 

CEDAR  GATES  6X3' 

3 

EA 

$200.00 

$600.00 

15 

CHAINLINK  FENCE  5'  HT. 

46 

LFT. 

$42.00 

$1,932.00 

16 

MOVE  UNTILITY  POLE 

1 

EA 

$600.00 

$600.00 

17 

PARKING  LOT  DRYWELL 

1 

EA 

$4,800.00 

$4,800.00 

18 

PINE  BARK  MULCH-3"  DEPTH 

6 

C.YD 

$30.00 

$180.00 

TOTAL 

$23,742.79 

PAT  LOHEED/LANDSCAPE  ARCHITECT-WATERTOWN,  MA  4/24/92 


ITEM  H 

Proposal  for  Purchase  and  Redevelopment  of  Parcel  RR-4B  in  South 

End  Urban  Renewal  Area 
Project  No.  Mass  R-56 

PROPOSED  CONTRACTORS 


Sacca  Construction  Company 
P.O.  Box  445 
Arlington,  MA   02142 
643-2125 

Robert  McCoy- 
McCoy  Landscaping 
13  Delnore  Place 
Mattipan,  MA   02126 
298-7743 

Franny's  Landscaping  Co,  Inc, 
Framingham,  MA   01701 
(Bid  Attached) 

Metro  Landscaping  Company 
98  Pond  Street 
Stoneham,  MA  02180 
(Bid  Attached) 


TEL: Apr    24,92         15:18    No.001#P.02 

indscape  Co.,  Inc  I 

September  18,  1990 

Carlton  Land  Trust 
22  Edgerly  Rd 
Boston,  Ma  02115 

Attn  Mr  Joe  Haley 

RE:.  Work  needed  to  the  Parking  lot  Plan  as  shown  for 
221  West  Newton  St  in  Boston. 

Dear  Mr  Haley: 

The  following  is  a  breakdown  of  the  work  you  have 
requested  from  our  firm  to  price  out  which  in'  regards  to 
the  work  to  be  performed  at  221  West  Newton  St  in  Boston. 

1)  ,   Timber,  and  Grading  :   Level  and  grading  to  follow  a 
i  natural  slope  as  seen,.  Installing 

of  6"  x  6"  x  8". pressure  treated 
timbers  to  form  divider  lines  for 
parking  and  to  outline  the  planter 
beds,  Installing  of  planter  soil 
,A  and  installing  of  a  4"  coating  of 

S  75(5. 00 
$  4700.00 
Planting  Soil  $  650.00 

-4" -stone  dust  in-place  $  1000.00 

Total  on  Parking  Lot  Work  $  7,100.00 


tjrf^W^  Grading  and  Levelling 

#$&    ' 155/  Ties  in  Place 

.0*^  ■■  Plantino  Soil 


1 


2)  Shubbery  :  Ins  tailing  of  the  same  varietya  of  shrubbery 
as  newly  planted  for  the  "T"  over  pass 

Qty  Plant  Name              Size 

6  Pines  6'-8' 

3  Pines  8 '-10' 

18  Rhododendron  18"~24" 

.30   ..  Juniper  12"-15"             u\\ 

30  yds '•""  ■'•"''"  •   •  Bark  Mulch                            A^V 
•  Total  on  Plantings  $  4,100.00           y<* 

3)  Installing  of  192  sq.ft.  of  concrete  walkway  as  shown 
Total  coat  on  Walkway  in  place    $  1,850.00 

Please  Call  so  that' we  can  go  over  these  items  if  you 
wish  at  1-803  447-4S47.  c- 

V^'Snc'is'A,  Vdnutrf^p^  '  /  o£V   .-<*/ 

rresiaenc  0  J^  6  ^  ^J~~  X 

PiO,  »#*  -iO+7  -  Pa^auIuqIuumi,  M«M>wuliui>0llti  01701  -  TV1.  (DOS}  ©70-7237  »  Fux  ISO©)  S7*-*412  S>C*  f^CttiS. 
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LANDSCAPING 


COMPANY 


9   July    1990 


I  & 


Clark  Znc.C/O  Carlton  Land  Trust 

3  20. C< 
Bostoi 
Ra.  Parking1  Layout" 


A-**-  P^V2- 


^ 


Jommonw^al'th   Ave. 
)"H;;MX>:p2 115,-3  ■• 


Dear    Bobby// 

■  ■:»'  Or.  9    _lu<«*5'  jf>t(.f:».iV*» 

Thank  .you^f  or. .giving  .  ua  '  the  opportunity  to,.bid  on  the  landscaping 
for ,  your  '.,'propbsed.parking  lot  project.     \  .."    ,„,'.' 


I  •.'-»..   ajrottJi  ...•'■                                               '   ■'.?' 

\  \  'vmM  Metro .••Landscaping  Corp, is  a  full  service  landscaping  firm,  providing  .'..:*"' 

s  •. >"!,U'  auality^oorietFuotion  and  landscape  maintenance. 

j  :, .  ,'vv ..'.          ■   I' ■'."■,     ••'■'■  ■  v c;.-,  ■.,•.  •■■..• 

|  •;;'  :.■;  •.''■'  j-.  <;.■>.  b  ft .  -VncV;  jL-WS.-t-.Ajl.  K-  r  ■.■••■•;;•,  i  .j;   ;    aW'S    •     -■.'.■             *.*••:    A       M-ViV^c    ,.>>■           'V' '■  v-: •-. 

I  '  i-v ;.,  In^our'i.nine^year's^of  .service,  our  ..customers   have    rpcognieefl   up^for     ...':  ",,■.•'"  s 

I  ^'fr..,.  PS^5J}-j[^9jSffiM^i^Y®-.',  bidding, quality   workmanship   and  prof esaionaliem.  ■'  >.^-;'  ;;^; ' 

C ■  .Vvv>.i-  Qurc.servic'e&s,,inoludej                                                                                                                •   '•'/;•'•'. 

t    ■:',;>•   ••■<■ ^■■.—H„.j.,r,,,,v .. -a    ■    ...  ■>■•..';■■'■■"'■'! 


«>».! 


•.  «.;■'•".,'  if] ^Compl^^fl^plfih^ing'  of  .sall^trees^shrubG.  and  ground  covers'. 
•,'^:.:^^'_2^GaaBj:al'ciitecgEddi.i3g'.  '  ;'JvC'  ''J:.:v- 
:*Jr'::'V/'.3!t?PonvBhtiQnBV:and:..hydr  or  seeding/ s  Oddiog. 

;'.•■  4,p(  Installation.",  of .  brick  and  concrete  pavers.  •  v 

'•   5'i;-.  Irrigation'' jf or  planting  beds  and  lawn  areas  . 

_  '  6  /'Coraharcial'  grounds  maintenance. 
....    ?.;sfi  Sample  te  labor  force  to  perform  all  phases  of  general  construction 

.   ;  such  aa  ;.,.',,.    I  .....' 


I ,_;','- ': J[\  "".' "_  El e c t ri ca 1*.  lighting 
#'p   ■••  .  ■•.,'•.  Clean;;Up.".,, 


•  ;  .•  ■  •.  ;■»' 

|   Fencing  ■.,'-/■  ^1*p 

VT*"¥;:^.i?;^.i,-..---;lli- 

4  /  .:v;'-'  ftM?  -,??\?l°,?jkdi  &,&$  Customer  Reference  Sheet.'  Please'  f  eel-'f  rea'-'to,,  ^$:^l&^ 
^^V:&v^9nti,ac.t.-:.ftny*o*Valiwin'  rogards  'to -what' our  capabilities  aral'-V"^"*.  '  ;%-^jF7 

'"•'  ■.•''i);:|^fS:  •'  £•>,:» s  v.        ■•".I--0"  ■  ■■■'  '<-■:.  ^n'^^f'" 

Thanj^^aga^^i^,    ;,  ,     .,,',....    ,  ;V.  ',    ....     ^.-' 

^•;'i;"'Avv 'Anthony  IConsarva"'  '         ■    '  •  '■       ■'■.'■'  !'■■'  ':.'''•  '  VV'h'.'''V^%.';;,>' 

'«■'■  ■•■''"■"-'•.I,  ■■  "•'  kj      ,'     "■■>■/   '■•„';  "  ■■..'•'■■        .'   •>'■■*."  >'.''TfS!C.' 'i'-' 

.'.'V.'v-iy,',:Pr9Sidor.t.-''-VVv  '--  ••.•-..    ■ -';  'J.jjM&M'w:' 

V^,?,- rz-i-T*-.-.- •.-.•.-.  -:.  •v-:j^,':'4-v1'-,-:'.'  .        '  '  " '■    ■^'■■■S<i 

*,&■<'&?  ',<y- '*.;:*  ■••.:.•;••.•>..-,. ■.•ryy?'.  r.;  ".■    -..r-  -^  :y^ 

?"■"'/ v':,".'."'.'v ''',''-'' •:;':-3: !:•  Cd/3Sfryc//o/7 a/jrf iWa/rrtonance  •  K9sWen?/a/  •  Co/nme/c/a/ ' ' '  ■    :;••  $0& 

r.'-i-'  '  ■;'■   '■■■■"    r-;;'  :';"  9B  Pond  Street  •  Siuneham,  Massachusetts  02180  •  G17/438-D884  •'  ^'}t$r$ 


*•  >■ 
3:.--.«t> 

Ml 


^r 


•i    #   ,''  I  •>'•.;-.,! 
•     "•Y.-rli.'.V:* 


TEL: 
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LANDSCAPING 
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COMPANY 


9  July  1'99  0- 

Clark, Inc. C/Q ■ Carlton  Land  Trust 
320  Commonwealth  Ave. 

Boston, Ma.  02115 
Rai  Parking  Layout. 

•  ■  _SCOPE_OF_WORK_ 

S t one _D u s t _P a r k i n2_i r £a 

Subgrade  all  areas  of  parking  lot,(aprox,  450  e  .y .) .Furnish  and 
install  stone  dust  at  a  depth  of  3"-4". Finish  grade  and  compact 
all  areas.. j. 

Planting        '  " 

Furnish  and  install  trees, shrubs  and  ground  covers  as  listed  on 
the  attatched  sheet. All  lnam, mulch  &  soil  additives  are  included 
in  this  base  bid, 

Gr&_ni.te E.S.ZiH2 

Install  stone  duBt  bed  for  walkway  as  shown  on  drawing , Place  cobble 
stone  pavers  in  a  running  bond  pattern  .Aprox ,  .100  s.f. 

limbs r  s 

Install  2  2  G  "  x  G  "  x  8  '  pressure  treated  timbera,at;t  fluoh  with  ctono 
duct  in  parking  lot  as  shown  on  drawing. 

,^-y  Fencing 

('  .  Fumlsn  ana  install  43  l.C.  OI  6  '  *8  '   cedar  etockods  Cenca  with 

^Afl, round  pressure  treated  poles  set  in  concrete, 

fX        Electrical 
r  Supply  all  labor  and  materials  to  trench, wire  and  connect  4  wall 

/sconce  fixtures  and  2  Bega  pole  light  fixtur as . Power  to  be  taken 
from  HVAC  equipment  in  yard.  „—  J&tih&c*£*rzJ& 

BASK  BID,   $2S,115.0( 

Note:  Alternate  list  attached 

To  form  and  pour  ooncrete  walk  to  match  existing  is  included, 


Construction  and  Maintenance  »  Residential  ♦  Commercial 
9U  Pond  Street  •  Stoneham.  MOSMchuselte  uxifto  ■  6i7/430-000'i 
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BOSTON  REDEVELOPMENT  AUTHORITY,  a  public  body  politic  and 
corporate,  organized  and  existing  pursuant  to  M.G.L.  C.12  1B, 
("Grantor"),  in  ccnaideration  of  One  ($1.00)  Dollar  paid  and  in 
consideration  of  the  covenants  herein  grants  to  MASSACHUSETTS  BAY 
TRANSPORTATION  AUTHORITY  ("Grantee"),  of  Ten  Park  Plaza,  Boston, 
County  of  Suffolk  Commonwealth  of  Massachusetts ,  with  Quitclaim 
Covenants,  thoae  certain  parcels  of  land  in  the  South  End  Urban 
Renewal  Area,  known  as  Parcels  48F,  48G,  481,  79A,  79B,  79F,  81G, 
82  A,  PB-4A,  PB-4B,  Tract  1-1  and  Tract  1-2  as  more  fully 
described  in  Exhibit  A  attached  hereto  and  made  a  part  hereof, 
and  to  which  reference  may  be  had  for  a  more  particular 
description. 

The  Grantee  covenants  for  the  Grantee,  its  successors  and 
assigns,  and  every  successor  in  interest  to  the  property,  or  any 
part  thereof,  as  follows i 

1)  The  Grantee  shall  use  the  property  for  open  space 
parkland  or  transportation  purposes  as  set  forth  in  EXHIBIT  A  and 
shall  continue  to  use  the  property  in  conformity  with  the  land 
use  provisions,  planning  objectives  and  other  requirements  for 
the  property  contained  in  the  South  End  Urban  Renewal  Plan  as  the 
saire  may  be  from  time  to  time  amended,  until  the  termination  of 
said  Plan  ("Plan")  which  is  December  2,  2005,  unless  further 
extended  and  until  such  termination  the  Grantee  shall  not 
construct  any  building  or  structure  on  the  property,  other  than 
the  improvements,  (the  term,  "Improvements"  shall  be  as  defined 
in  the  Agreement) ,  and  shall  not  reconstruct,  demolish,  subtract 
therefrom,  make  any  additions  thereto  or  extensions  thereof,  or 
change  the  materials,  design,  dimensions  of  color  thereof,  if 
such  reconstruction,  demolition,  subtraction,  addition,  extension 
or  change  will  affect  in  any  way  the  external  appearance  of 
public  lobbies,  arcades,  open  spaces  or  landscaping,  or 
the  external  appearance  of  any  building  (including  roof  and 
penthouse),   unless  and  until    (a)  the  proposed    plans 
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for  men  building  or  structure  or  other  such  work  have  been 
1  submitted  to  the  Grantor,  or  its  successors  in  interest,  for 
ravi.w,  i.-.d  <b)  tha  Grantor  cr  i-.3  successors  In  interest,  as  the 
case  may  be,  shall  have  In  writi.-.g  approved  said  proposed  plans 
and  authorized  the  said  construction  or  other  said  work  on  the 
property, 

:)  Without  limitation  as  to  tine,  the  Grantee  its  succes- 
sor or  assign  shall  not  discriminate  upon  tha  basis  of  race, 
color,  sex,  religion  or  national  origin  or  in  the  use  or  occu- 
pancy of  the  Property  or  any  improvements  erected  or  to  be 
erected  thereon,  or  any  part  thereof,  or  in  connection  with  the 
employment  or  application  for  employment  of  persons  for  the 
construction  of  any  improvements, 

3)  The  Grantee,  its  successor  or  assign,  shall,  at  all 
tines  until  tha  expiration  of  the  term  of  tha  Plan,  keep  the 
Improvements  constructed  on  the  Property  in  good  and  safe  condi- 
tion and  repair  and  in  the  occupancy,  maintenance  and  operation 
of  such  Improvements ,  the  Property  shall  comply  with  tha  terms 
and  conditions  oi  the  Plan  and  all  laws,  ordinances,  codes  and 
regulations  applicable  thereto. 

4)  The  covenants  provided  in  this  Dead  shall  be  covenants 
running  with  the  land,  binding  to  the  fullest  extent  permitted  by 
law  and  equity  for  the  benefit  and  in  favor  of,  and  enforceable 
by,  the  Grantor,  its  successors  snd  assigns,  the  City  of  Boston, 
and  in  the  case  of  the  covenant  provided  in  paragraph  (2)  above, 
the  United  States,  both  for  and  in  its  or  thair  own  right  and 
also  to  protect  the  interest  of  tha  community  and  other  parties, 
public  and  private,  in  whose  favor  or  for  whose  benefit  the 
covenants  have  been  provided,  against  the  Grantee,  its  successors 
and  assigns,  and  every  successor  in  interest  to  tha  Property 

or  any  part  thereof  or  any  interest  therein,  and  any  party  in 

possession  or  occupancy  of  the  Property  or  any  part  thereof.  It 

is  further  intended  and  agreed  that  the  covenants  provided  in 

this  Deed  shall  remain  in  effect  for  the  tern  of  the  Plan,  or 

until  such  date  finmti&at  ta  uhLch   such  tarn  may  be  extended  -by 

RFC7/0  -  2  - 
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property  amendment  of  the  flan.   The  covenant  provided  In  para- 
graph (2)  snail  remain  in  effect  without  limitation  as  to  time. 

:m  WITNESS  WHEREOF,  the  parties  have  caused  their  signatures 
and  ssals  to  be  placed  on  t.-.is  instrument  in  three  (3)  counter- 
parts '3y  their  July  authorized  offices,  respectively,  on  this 
<&  ~~    day  of  fctiGfaJPf  _  1990. 


BOSTON  REDEVELOPMENT  AUTHORITY 


Signed,  sealed  and 
delivered  in  the 

presence  of: 

-^'■-Vr- 

ri 

1 

/. 

'-  < 

By«  _2££ 


Gregory  C.    FVyhn 
General   Courisel 


***, 


MASSACHUSETTS    BAV    TRANSPORTATION 
AUTHORITY 


Thomas   P  .    STfhr. 
General  Manager 


Approved  as    to   form: 


^ar&tr 


Ralpn  |P.   Canill,    Assistant   General  Counsel 
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COMMONWEALTH  OF  MASSACHUSETTS 
SUFFOLK,  OS.  BOSTON,  />£&**+**  £  ' 

Then  personally  appeared  before  ne  the  above-named  Stephen 
coyle,  who  executed  the  foregoing  Deed-  on  behalf  of  the  Boston 
Redevelopment  Authority  and  acknowledged  the  same  to  be  the  free 
act  and  deed  of  said  Authority. 


4^4r 


Notts  ry'Puolic 


Notary fudiic      ^      .s 
My  Commission  expiree  i  cyi+r//7  /7/K 


COMMONWEALTH  OF  MASSACHUSETTS 

SUFFOLK,  SS.  Boston,  MA. 

October  17,  1990 

Then   personally   appeared   before   ne   the   above-named 

Thomas  P.  Glynn,  General  Manager 

who  executed  the  foregoing  Deed  on  behalf  of  the  Massachusetts 

Bay  Transpoortaticn  Authority  and  acknowledged  the  same  to  be  the 

free  act  and  deed  of  said  Mdassachusetts  Bay  Transportation 

Authority. 


— •    Notary  Public 

My  Commission  expireei  April  20,  1995 
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PARCELS  79A  AND  79B 

That  certain  patcal  or  vacant  land,  for  transportation 
purposes,  known  as  a  part  zi  390-400  Massachusetts  Avenue, 
containing  1,703  square  feet  and  shown  aa  Parcal  SW073A  on  a  plan 
entitled,  "Massachusetts  Bay  Transportation  Authority;  Southwest 
Corridor  Project  Project,  Contract  Ho.  065-018,  Land  Disposition 
Plan,  City  of  Boston.  Suffolk  County,  STA.  2190  to  STA.  2192." 
datad  May  25,  1979,  prepared  by  Kaiser  Engineers,  Inc..  and  Fay 
Sppoffcrd  •  Thorndike,  Inc.,  Engineers,  Boston,"  which  plan  ia 
recorded  herewith. 

Also  conveyed  herewith  ia  a  permanent  non-exclusive  easemsmt 
for  transportation  purposes,  containing  997  square  feat,  aa  shown 
on  said  Plan  as  Parcel  SW079B.  For  title  of  grantor  see  Suffolk 
Deeds,  Book  3273,  page  372. 

PARCEL  79F 

That  certain  parcel  of  vacant  land  for  open-apace  park 
purposes,  known  as  a  part  of  32  Wellington  Street,  containing 
4,128  square  feet,  and  shown  Parcel  SW079F  on  a  plan  entitled, 
"Massachusetts  Bay  Transportation  Authority,  Southwest  Corridor 
Project,  Contract  No.  065-018,  Land  Acquisition  Plan,  City  of 
Bostcn,  Suffolk  Coutny,  STA.  2191  to  STA.  2193,  datad  August  25, 
1990,  prepared  by  Kaiser  Engineers,  Inc.  and  Fay,  Spofford  & 
Thorr.dlke,  Inc.,  Engineers,  Boston."  which  plan  is  recorded 
herewith.  For  title  of  grantor  see  Suffolk  Deeds,  Book  3207, 
page  259. 

PARCEL  3  2A 

That  certain  parcel  of  vacant  land  for  transportation  pur- 
poses, known  as  a  part  of  389-393  Massachusetts  Avenue,  contain- 
ing 3,000  square  feet,  and  shown  as  Parcel  SH082A  on  a  plan 
entitled,  "Massachusetts  Bay  Transportation  Authority,  Southwest 
Corridor  Project,  Contract  No.  065-018,  Land  Acquisition  Plan, 
City  of  Boston,  Suffolk  County,  STA.  2188  to  STA.  2190,  datad 
Msy  25,  1979,  prepared  by  Kaiser  Engineers.  Inc.  and  Fay, 
Spofford  4  Thorndike,  Inc.,  Engineers,  Boston,"  which  plan  is 
recorded  herewith.  For  title  of  grantor  see  Suffolk  Deeds, 
Book  3141,  page  396. 

PARCEL  81G 

That  certain  parcel  of  vacant  land  for  transportation 
purposes,  known  as  a  part  of  374-380  Massachusetts  Avenue, 
containing  1,498  square  feet  and  shown  as  Parcel  SW081G  on  a  plan 
entitled,  "Massachusetts  Bay  Transportation  Authority, Southwest 
Corridor  Project,  Contract  No.  065-013.  Land  Acquisition  Plan, 
City  of  Boston,  Suffolk  County,  dated  March  8,  1983,  prepared 
Kaisar  Engineers,  Inc.  and  Fay,  Spofford  S,  Thorndike,  Inc., 
Engineers,  Boston,"  which  plan  ia  recorded  herewith.  For  title 
of  grantor  see  Suffolk  Deeds,  Book  8358,  page  71. 
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PARCEL  P3-4A.  ?3-4B 

That  certain  parcel  of  vacant  land  f;r  transportation  pur- 
posaa,  located  en  Camdan  Street,  containing  8.375  equara  feat, 
and  shown  as  Parcel  PB-4A  on  a  plan  entitled,  "Plan  of  Land  in 
Boston,  Delivery  Parcel  of  South  End  Urban  Ranawal  Area,  Project 
No.  Mass.  R-56,  dated  Novenoar  1,  1989,  prepared  by  Kaiser 
Engineers,  Inc.,  and  Fay,  Spafford  &  Thortiike ,  Inc.,  Engineers, 
Boston,"  which  plan- is  recorded  at  Suffolk  2eeds  in  Book  16986,  page  63. 

Also  conveyed  herewith  is  a  permanent,  .-on-exclusive  easement 
for  transportation  purposes,  containing  3,28  4  square  feat,  shown 
as  Parcel  P3-4B,  on  said  plan.  For  title  of  grantor  see  Suffolk 
Deeds  Book  3103,  page  6,  Book  8308,  page  211  and  Book  8091, 
page  163 

PARCEL-  TRACT  1-1  1-2 

These  two  parcels  of  land  for  open-space  park  land,  located 
on  Northampton  Street,  containing  36,946  square  feet  and  17,399 
square  feet,  and  shown  respectively  as  Tract  1-1  and  Tract  1-1 
and  Tract  1-2  on  the  above-mentioned  plan,  conveying  Parcel  PB-4A 
and  also  conveying  that  triangular  parcel  of  land  shown  on  the 
Plan  and  located  between  and  abutting  "orthampton  Street  and 
Tract  1-2.  Said  triangular  parcel  of'  land  is  subject  to  a 
permanent  easement  in  tha  City  of  Boston  for  open  space. 

Included  within  the  above  is  a  parcel  of  registered  land, 
shown  as  Land  Court  Parcel  No.  23288A,  on  Certificate  No.  79222. 
For  title  of  grantor  see  Suffolk  Deeds  Book  8308,  page  211, 
Book  8193,  page  534,  Book  8206,  page  433,  Book  8146,  page  646, 
Book  8236,  page  175,  Book  8199,  page  501,  Book  8103,  page  6. 

PARCELS  43F,  48G  AND  481 

Those  three  parcels  of  vacant  land  for  opan-spaca  park,  land, 
a  part  of  2,3  and  4  Carlton  Street,  containing  1,958  square  feat 
333  square  faet  and  494  square  feet  and  shown  respectively  as 
SW048F,  SW048G  and  SW0481  on  a  plan  entitled,  "Massachusett  Bay 
Transportation  Authority,  Southwest  Corridor  Project,  Contract 
No,  065-018,  Land  Acquisition  Plan,  City  of  Boston,  Suffolk 
County,  STA.  2203  to  STA.  2206,  dated  December  30,  1988,  prepared 
by  Kaiser  Engineers,  Inc.,  and  Fay,  Spofford  &  Thorndike,  Inc., 
Engineers,  Boston,  which  plan  is  recorded  herewith.  For  title  of 
grantor  see  Suffolk  Deeds  Book  8371,  page  335,  Book  8243, 
page  383,  and  Boo*  8225,  page  546,  respectively. 

Also  conveyed  herewith  is  a  permanent,  exclusive  ten-foot 
(10')  easement  or.  Parcels  48F,  48G  and  481  for  maintenance  of  a 
retaining  wall  in  favor  of  Metropolitan  District  Commission  or 
tha  MBTA. 

Parcel  SW48F  is  conveyed  to  the  MBTA  subject  to  the  MBTA' s 
obligation  to  convey  an  easement  for  parking  purposes  and  mainten- 
ance to  abutters  designated  by  the  Boston  Redevelopment  Authority. 


DEED 
THE  MASSACHUSETTS  BAY  TRANSPORTATION  AUTHORITY,  a  public 
body  corporate  and  political  subdivision  of  the  Commonwealth  of 
Massachusetts,  organized  and  existing  pursuant  to  Chapter  161A  of 
the  Massachusetts  General  Laws  as  amended  ("Grantor") ,  with 
offices  at  Ten  Park  Plaza,  Boston,  County  of  Suffolk, 
Commonwealth  of  Massachusetts,  for  consideration  of  One  Dollar 
($1.00)  paid  herein  grants  to  BOSTON  REDEVELOPMENT  AUTHORITY,  a 
public  body  politic  and  corporate,  organized  and  existing 
pursuant  to  Massachusetts  General  Laws  Chapter  121B  ("Grantee"), 
a  certain  parcel  of  land  consisting  of  approximately  1,196  square 
feet  of  land  located  in  the  City  of  Boston,  on  Carleton  Street  in 
the  Southwest  Corridor  identified  as  "Parcel  50A",  being  the  same 
parcel  as  conveyed  by  deed  of  City  of  Boston  dated  June  9,  1989, 
recorded  in  Book  16101,  Pages  179-180,  Suffolk  County  Registry  of 
Deeds  . 

This  conveyance  is  made  subject  to  a  ten  foot  (10') 
permanent  easement  to  be  retained  by  the  Massachusetts  Bay 
Transportation  Authority  for  maintenance  of  the  Massachusetts  Bay 
Transportation  Authority's  retaining  wall  along  the  northwesterly 
edge  of  the  parcel. 


IN  WITNESS  WHEREOF,  on  this   17th    day  of  October  ,  1990, 
the  Massachusetts  Bay  Transportation  Authority  has  caused  this 
deed  to  be  executed  by  its  General  Manager  duly  authorized. 


MASSACHUSETTS  BAY 
TRANSPORTATION  AUTHORITY, 


Approved  as  to  form: 


Gregory^.  Blynn  ^^^ 
General  Counsel 


lom^s  ?•  "Glynn 
General  Manager 


COMMONWEALTH  OF  MASSACHUSETTS 


Suffolk 


SS 


October  17  ,  1990 


Then  personally  appeared  the  above-named  Thomas  P.  Glynn,  as 
aforesaid  and  acknowledged  the  foregoing  instrument  to  be  the 
free  act  and  deed  of  Massachusetts  Bay  Transportation  Authority 
before  me. 


Notary  Public 


My  Commission  Expires:  April  20,  1995 


© 


MASSACHUSETTS 
BAY 

TRANSPORTATION 
AUTHORITY 

Pea,  estate  Management  Department 
Ten  Park  Plaza,  Boston,  MA  021 16 


April  24,  1992 


Anne  W.  Hulecki,  Esq. 
Kotin,  Crabtree  &  Strong 
One  Bowdoin  Square 
Boston,  MA  02114 

HE  J   Easement  Roqu6stf  West  Newton  Street,  rinnrirailnlum  Trust 


Dear  Ms.  Hulecki: 

Per  our  discussions,  please  be  advised  that  the  MBTA  would  be 
willing  to  grant  an  easement,  subject  to  final  approval  by  the 
Board  of  Directors,  for  parking  purposes  and  maintenance  to  the 
West  Newton  Street  Condcminium  Trust,  if  designated  by  the  Boston 
Redevelopment  Authority,  on  parcel  SWD  48F. 

The  MBTA  agreed  to  this  condition  as  part  of  its  acceptance 
of  a  deed  from  the  Boston  Redevelopment  Authority,  Book  16843, 
Page  232  (recorded  on  March  3,  1992). 

In  answer  to  your  most  recent  questions,  the  MBTA's  ten  foot 
easement  begins  from  the  outer  wall;  the  ten  foot  easement 
continues  along  the  entire  wall;  and  it  is  necessary  for  the  MBTA 
to  retain  the  right  to  access  the  land. 

Best  of  luck  with  your  bid. 

Sincerely, 


Michael  W.  Fenlo*< 
Assistant  Director 
Real  Estate  Management 


MWFicnm 
cc:  A.  Warren 
E.  Maletz 


STATEMENT  ON  BEHALF  OF  THE  CARLETON  LAND  TRUST 

UJ.  0«FA«1>«€MT  0*  HOCHINO  ANO  UfttAM  OtVUAPUtHT  0M«  N«-  43*-0»T7 

f»AAT  I  •  RED€VfL0*trV3  STATEMCNT  «0«  PUBLIC  DISCLOSURE  ' 

A.    REDEVELOPER  AiND  LAND 

I-   L.  Nam,  of  R.da»eIoper:  CARLETON  LAND  TRUST 

b.  Addreas  aad  ZIP  Cod*  of  Redeveloped 

c.  IRS  Number  of  Redeveloped 

2.    The  land  oo  winch  the  Redeveloper  proposes  to  eater  into  •  contract  for,  or  understanding  witi  reap«ct  to, 
the  porcheaa  or  leas*  of  Land  froai  * 

The  Boston  Redevelopment  Authority f 

(Ham*  of  Local  Public  Agency  J 

m  the  South  End  Urban  Renewal  Area 

(yam*  of  Urban  Rtnnnl  or  Rtdtvelapmiiu  Project  Artaj 

r-       t       Boston  c     '     t        Massachusetts 

ia  th«  City  of        bost-uh .  State  of 


ia  described  aa  follows 3  r>~„+-«r»      ivtac;c;achusetts 

Parcel  HK-.B  at  l.l3«*Z£%ro /££«•  Sfto  te  use, 


3.  If  the  Redeveloper  ia  not  an  individual  doing  buainesa  under  hia  own  owe.  the  Redeveloper  haa  the  statu  a 
indicated  below  and  ia  organized  or  operating  under  the  lawa  of       Massacnu . 

r~l    A  corporation. 

I     I    \  nonprofit  or  charitable  inatitution  or  corporation. 

I     1   A  partnership  known  as 

;        A  buainesa  association  or  a  joint  venture  known  as 

I     1  A  Federal.  State,  or  local  government  or  inatrumenulily  thereof.    ..,___  ^o    intend  to   form  a 
^  Xndividuals  who  ^^abuttg  condo^xa^who  jn^  ^  ^ 

£2  Q*~f.*l*>     noItdnee  trustcalled  the  Carleton  Lan 
manage  and  maintain  the  property. 

4.  If  the  Redevelops* i»  sot. aa  individual  or  a  government  agency  or  inatrumenuhty.  give  date  of  organization: 

5.  .\ames,  addreaass,  tide  or  position  (if  any),  and  nature  and  extent  of  the  interest  of  th*  officers  and  principal  members, 
shareflolders.  and  investors  of  tha  Ratieveioper.  other  than  a  government  agency  or  inaffumeotality.  are  set  forth  as 

f°n°~      see  List  of  Subscribers  Attached. 


'  tpaet  aa  iSis  form  ia  nu^oait  for  ear  reqaaeted  tnformaiioe.  it  aaoald  be  fureieaed  an  as  attached  pass  »Mch  ia  referral 
>  uader  the  appropriate  auabered  ii««  aa  taa  forau  • 

>»v  caavestast  aeaaa  of  ideaufviaf  tae  laae  (sues  aa  block  aad  lot  aaabera  or  it/eet  boaadariea)  ia  lafficieat.    A  aescrtp- 
oa  bv  aetaa  and  booade  or  other  tecaatcal  description  ia  acceptable,  bat  aot  resau-ed. 

*aee  t  *  7  aeeae  HUO-aOOS  rSMRV 


.t^^^^^^^mmmrngm 


U.S.  0€PA«TTU€NT  Or  MOUSING  ANO  UHSAN  0«VeLO^I«NT  form  *oorov«s 

CMS  No    &JH-CM7 

PART  I  •  PEOCVELOPfR-3  STATEMENT  FOR  M8LIC  DISCLOSURE  (Cananoee/t 

••     If  'he  Redeveloper  ts  a  corporation,  the  officers,  director*  or  truateea.  tad  each  stockholder  iwnmi  -nor. 
than  10*  of  any  ciaaa  of  stock  I  .  NQt   Applicable. 

b.    If  the  Redeveloper  is  a  nonprofit  or  charitable  institution  or  corporation,   tha  members  who  constitute  the 
board  of  truataea)  or  board  of  director*  or  similar  governing  body. 

Trustees  to  be  selected, 
c-    If  tha  Redeva  loper  is  a  partnership,  each  partaer.  whether  a  geaarai  or  limited  partner,  and  either  the 
percent  of  interest  or  a  description  of  tha  character  aad  extant  of  interest. 

Not  Applicable.  ^ 

d.  If  tha  Redeveloper  is  a  busiaess  aaaociatioa  or  a  joint  »; nture.^  each  participant  and  either  the  percent 
of  intaraat  or  a  description  of  the  character  and  extent  of  interest.  * 

Not  Applicable. 

e.  If  the  Redeveloper  is  soma  other  eatity,  tha  officers,  the  members  of  the  governing  body,  and  each  person 
having  an  interest  of  more  than  10%. 

POSITION    TITUS  (if  t*J)  1NO    »f«CfNT    0*   INTf  »CJT    OS 
NSMS.    tOO»t»l,    »WO    tl»    COOt  OCSCSOTIQN   p>    CWSSACTta    ANO    IXTfNT    QW    IHTt.fjT 


6.    Name,  address,  and  nature  snd  extent  of  interest  of  each  person  or  entity  (i\ot  named  in  response  to  Item  S) 
*ho  has  a  beneficial  interest  in  any  of  tha  shareholders  or  investors  naned  la  response  to  Item  5  which 
gives  such  person  or  entity  more  than  a  computed  10%  interest  in  the  Redsveloper  (for  example,  more  than 
20%  of  the  stock  in  a  corporation  which  hold*  50%  of  the  slock  of  the  Redeveloper;    or  more  than  50%  of  the 
stack  in  a  corporation  which  hold*  20%  of  the  stock  of  the  Redeveloper): 

»*M*.  ACCfSSS.  me  IIP  COOS  OHCUKTIQM  or  {xiHttTH  ma  UTtur  or  iNttnir 

Not  Applicable. 


7.    Names  (if  it 9* given  above)  of  officers  and  directors  or  trustees  of  any  corporation  or  firm  listed  under 
Item  S  or  Itesm>6  aoove: 


Not  Applicable. 


B.    RESIDENTIAL  REDEVELOPMENT  OR  REHABILITATION 


(The  Redeveloper  is  to  fumiaa  the  following  information,  but  only  if  land  ia  to  be  redeveloped  or  rehabilitated 
in  whole  or  in  part  for  rendentml  purposes.)  Not  Applicable 


If  •  corporation  ia  required  to  file  periodic  reoorta  with  the  Federal  Seeuruiea  aad  Excaaafe  Camaiasioa  under  Sectioa  13 
of  tha  Securities  Exchange  Act  of  1934.  ia  state  under  this  Ilea  S.     Ia  sues.  caae.  the.iaforsuuoa  referred  to  ia  this  Iteaa  S 
sad  La  Iteaxs  6  ead  7  ia  ao«  reejaareei  to  he  furaisAsd. 


>2o«7i 


HUO-SOM  (9-eSI 
IlinTMalsaaasisl 


■•    Toul  co.«  of  „y  r„idM«id  fedevelopmeflt. 

*    Co.c  p„  ^ihag  uau  „,  My  re9(dentui  ^ Not 

j    Applicable 

Not  Applicable. 


Ifend  to  be  used  solely  for  off-street  residential^parkSg  S  "tim*u»  of  rMc«l«: 
purposes  only,  and  to  contain  13-15  parking  spaces. 


i'-y.  bchfed  i«  th.  for.joi,/ 


«o»«  "'-"e/or^eVpnce^"''*  """"l -«*«"••.  *  condition,,,,  j,  „_    •     .    .,  . 

"~J-  Applicable.  "  Mr'  »el"<M  ■«  t&«  for, 


c   Sut.  •,B|pm««.  such  ..  f.^ 

Not 

CERTIFICATION 
I  (feji THE  CARLETON  LAND  TRUST 

T.Z^17^^^^^' l~ M.  OM. ^ 

D«ted: 

Dated 

See  signature  of  individual  owners  in  attached  Forms  HUD-6004 


and 


cornct  t0  th«  ^'t-rlovikuo-i*] 


'•pJrt  7oa«H 


*JO-«a>4  ftVflW 


STATEMENT  ON  BEHALF  OF  THE  CARLETON  lAND  TRUST 


U.S.  06FA«TM€NT  0*  MOUSING  *NO  UR1AN  OeVBLOmeNT  CM*  No.  MB 

PART  II  -  REO€VELC#€R-S  STATEMENT  OP  QUALIFICATION*  ANO  FINANCIAL  RESPONSIBILITY 

(Far  Confidential  OHiewl  Ui«  •«  Hm  L»<a*  ?«»''«  A^cy  and  ms  CWoarfmenf  *  Hev«.n«  ens  Urtwn  Oeyeioomenr.    0«  Nor 
Trantait  fo  MUO  Unless  Requested  or  I  tea  3b  it  Answered  "Yts.'l 

,  B    ,       |  CARLETON  LAND  TRUST 

I.     j.    V.ime  of  Redeveloper:  ^-™ 

*b.     \ddress  and  ZIP  Code  of  Redevelops*: 

2.    The  land  uo  which  the  Redev«loper  proposes  to  enter  iato  a  contract  for.  or  understanding  with  reapeet  to, 
the  purchase  or  lease)  of  land  from 

The  Boston  Redevelopment  Authority 
The  South  End  Urban  Renewal  Area 

in 

)»<3I,1«    Anew*  tr   Aiumcpacw  ^«9/««l    -<a»«j 

„     .  Massachusetts 

in  the  City  of  Boston Sut,  o{ 

is  described  as  follows 


is  described  as  follows:  ,"  :™->4-«iir 

i   ,arjq  r^rleton  Street,  Boston,  Massachusetts  (Approximately 
Parcel  RR-4B  at  1,  2  and  3  Carteton  Street^  f or '  off -street  residential  parkmg 
713  square  feet  of  nondevelopable  land  to  be  usee 


rposes.) 


3.    Is  the  Redeveloper  a  subsidiary  of  or  affiliated  with  any  other  corporation:  or  corporations  or  any  ocaer  firm 
or  firms?  ■  .^^ll\         P^nQ 

If  'Tea.  list  each  such  corporation  or  firm  bv  name  and  address,  specify  its  relationship  to  the  Redeveloper, 
.ind  identify  the  officers  and  directors  or  trustees  common  to  the  Redsveloper  and  such  other  corporation  or 
firm. 


April  27 _  y)__ 


'NOTE:     \ttjch  to  this  statement  a  certified  financial  statement  showing  the  assets  and  the  liabilities. 
including  contingent  liabilities,  fully  itemized  in  accordance  with  accepted  accounting  standards  and 
based  on  a  proper  audit.    If  the  data  of  the  certified  financial  statement  precedes  ths  dste  of  this  sub- 
mission  bv  more  than  sis  months,  also  attach  an  interim  balance  sheet  not  more  than  60  days  old.) 

b.    Name  *n<i  address  of  auditor  or  public  accountant  who  performed  the  audit  on  which  said  financial  state- 
ment is  bafrsdt 

3.    If  funds  for  the  development  of  the  land  are  so  be  obtained  from  sources  other  than  the  Redeveloper' s  own 
funds,  a  statement  of  the  Redeveloper's  plan  for  financing  the  acquisition  and  development  of  the  land: 
Not  Applicable. 

aintenance  fees  thereafter. 


••as  a  «<  7  nassa  «cg-«m  j^mi 

.^^mmwaoaimia 


oae 


U.S.  OE»A.flTWfMT  0«  MOUSING  ANO  URBAN  06V6LOPVCNT  pafrw  Acxjrov^a 

CM8  No.  S2P-0 
PART  II  .  REDEVELOPER'S  STATEMENT  OP  QUALIFICATIONS  AND  FINANCIAL  RESPONSIBILITY  (Continued) 

6.    Source*  and  amount  of  cash  available  to  Redeveloper  to  meet  equity  requirements  of  the  proposed  underukin 

T^O&teQi&i       In  Escrow 

■omC.    <0O»CII.   a-O    Il>   C30t    3*    SANK  »-OU*r 

Held  in  escrow  by  Kotin,  Crabtr «  &  Strong  »"^J00.00 

One  Bowdoin  Square,  Boston,  MA  02114 
as  Escrow  agent. 

b.     By  loans  from  affiliated  or  associated  corporation*  or  firms: 

-am«.  tae«m.  »o  zi»  coos  or  tower,  imquwt 


By  sale  of  readily  salable  assets: 

:tic»i»TiaN  imtT  v *  iuc  uo>tcai;»  on  uc*« 

s  s 


7.  Names  and  addresses  of  bank  references:  C4-a+-0m<=nt=;   of   Trust  Beneficiaries 

For  Questions  8  through  13,  please  see  Statements    Tru 
(Individual  Condominium  Unit  Owners) . 

8.  a.    Has  the  Redeveloper  or  ( if  any)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 

Redeveloper  or  said  parent  corporation,  or  anv  of  the  Redeveloper'*  'ifficers  or  principal  members,  share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  responses  to  Items  5.6.  and  7  of  the 
Redeveloper' s  Statement  for  Public  I'isslosure  and  referred  to  herein  as  "principals  of  the  Redeveloper") 
been  adjudged  bankrupt,  cither  vuluntarv  or  involuntary,  within  the  past  10  vears?        ^Y£5  ~~*kq 

If  Yes.  give  data,  place,  and  under  what  name. 


b.    Has  the  Redeveloper  or  anvone  re/erred  to  above  as  "principal*  of  the  Redeveloper"  been  indicted  for 
or  convicted  of  anv  felony  within  the  past  10  years?  CZrss        I N° 

If  Yes.  giv«  far  each  cim  (1)  data.  '  I)  charge.  '  \)  place.  '  J)  Court,  and  (5)  action  taken,     \ttach  anv 
explanation  daetweo1  necessary. 


9.    a.    Undertakings,  comparable  to  the  proposed  redevelopment  «ork.  «hit.h  have  bern  completed  bv   (he 

Redeveloper  or  any  of  the  principals  of  the  Redeveloper.     including  identification  and  bricl  draenptnm  of 
each  project  and  data  of  completion: 


••*■  3  erf  7  DaajH  HU0-W04  >9JWI 

iTmrnnmTtT111BW«»»ssssssssssssssHi 


DISCLOSURE    STATEMENT    CONCERNING    BENEFICIAL    INT£R£5~ 

REQUIRED    3Y    SECTION    4QJ    QF    CHAPTER    7   OF    THE    GENERAL    LAWS 

Parcel  RR-4B  at  1,  2  and  3  Carleton  Street,  Boston,  Massachusetts. 

(1)  Location: 

(2)  Grantor  _jo<_____ cc       Boston  Redevelopment  Authority 

(3)  Grantee  stRxkKXffloex       The  Carleton  Land  Trust 


(4)      I    hereby   state,    under  the   penalties  of  perjury,    that  the  true  names   and 
addresses   of  all    persons   who   have  or  will    have  a   direct  or   indirect 
beneficial    interest   in    the  above   listed   property   are   listed   below   in 
compliance   with    the   provisions   of  Section   40J   of  Chapter   7  of  the   General 
Laws    (see  attached    Statute). 

NAME   AND    RESIDENCE   OF   ALL    PERSONS   WITH    SAID    BENEFICIAL    INTEREST: 

See  List  of  Subscribers  Attached. 


(5)      The   undersigned   also   acknowledges   and   states   that  none  of  the  above 
listed   individuals   is   an   official   elected   to  public  office   in   the 
Commonwealth   of  Massachusetts,    nor   is   an   employee  of  the  State 
Department  of   Capital    Planning    and   Operations. 

SIGNED   under  the   penalties   of  perjury. 

Signed: . 

Date: 


NHD2/C/MASTER/8  Developer's   Statement  for    Kits 


LIST  OF  SUBSCRIBERS  AND  INTENDED  BENEFICIARIES 
(CONDOMINIUM  UNIT  OWNERS) 

1.  Richard  Bradley 
Michael  P.  McGrath 
One  Ledge  Road 
Hanover,  NH   03755-1612 

2.  Robert  Cappelli 
R&R  Realty 

45  Julia  Street 
Maiden,  MA   02148 

3 .  Henrietta  Cheng  Mei 
977  Westford  Street  #1 
Lowell,  MA   01851 

4.  Dana  Davis 
Jeff  Davis 

219  West  Newton  Street,  Unit  #1 
Boston,  MA   02116 

5.  Joseph  J.  Demty 

19  Van  Dam  Street,  #1R 
New  York,  NY   10013-1231 

6 .  Joseph  Haley 

22  Edgerly  Road 
Boston,  MA   02115 

7.  Gilman  Hebert 
7  Park  Place 

Jamaica  Plain,  MA  02130 

8.  Michael  Last 
14  Cliff  Road 
Wellesley  Hills,  MA  02181 

9 .  Dennis  Lee 
James  J.  Sullivan 

223  West  Newton  Street,  Unit  #1 
Boston,  MA   02116 

ID.   Ted  Olivo 

Diane  Olivo 

75  Crestview  Road 

Milton,  MA   02186 

11.      Paul  Pedulla  1%.      Klaus  Suonsaari 

217  West  Newton  Street,  #4         223  West  Newton  Street 
Boston,  MA   02116  Unit  #3 

Boston,  MA   02116 


LS92      11:59     FROM        Kotin    Crabtree   2.   Strzry  TC  3422241  P. 36 

STATE:<ENTS  OF  TRUST  BEMSFICIABIES    (INDrVTCOOL  OK-JDCMINTUM 
UNIT  OWNERS) 

U.S.  QtPA*TVtHT  Z*  MOUSING  A*0  U««A*  C«Vf  WCWrff  XT  '* 

PAPT  II .  RCOfVIlOff fl-S  JTATfXE.NT  OF  QUAU  WCAT10-*  A*0  n-UUCMl,  MVafttllfUTY 


(far  C«*rtd«nfi«i  CHieii  Uu  W  riw  Lk«J  Public  A*h,C7  „rf  ,*.  BWw,i  rf  H*„*.  anJ  Ulitmm  c- 

I.    a.    V.«i«  or  R«dava!op*r:  CARLETOI  LAND  TRUST 

'b.     \ddr«aa  and  ZIP  Cad«  of  Rad«v«iop«r: 

the  Boston  Redevelopment  Authority 

'^— *«■■ •  ■» — '  —  Jf-r-rj 

i„  the  South  End  Urban  Renewal  Area 


in  tii •  Citv  af  Boston  '       yjassachusetts 

w  im«j  »i — _^_^ Suta  of 

<i  drstribed  a*  follow*: 


Parcel  RR-413  at  1,2  and  3  Carleton  Street    (3,731  square  feet  of  ncn- 
developable  land)    (fcr  off-street  par)djig  purposes)  . 

fil  "  '*"  *^  <J,reeJCr'  Jr  "™M  SOnUn°a  "  *•  R^-val,^  ,ad  «ca  .*„  corpora  „ 


Hie  financi*!  condition  of  tnt  Rtdaraiopaf.  a*  of . ,« 


>»  j*  r«fl«ct«d  ia  th«  att«ca«d  financial  $uum«u 


See  Statement  conplered  by  Trust 
'    —  "^TJt"1*  "f  aVd"0'  "  P^'  »■""«-«  •*•  Pf^aJ  (Bt  audit  oa  which  »ij  fi««wJ  .U« 

See  Statement  completed  by  Trust 

3.    H  fund,  for  tht  J.velopm.-,  of  th.  l«ad  .r,  a,  b,  obu.a.d  from  *urc«  othe,  Out.  *.  R«d.^oo„*,  o*n 

f««d^  ,  »Utem«»l  ,f  tk,  Redevelop,, '.  ?i.a  for  fin^^a,  ih«  acau.au.oa  aa«  i.,«ioP«.B,  of  Z  land: 
See  Statement  completed  by  Trust 


•**  «  c<  T  : 


«v:*x«  w«i 


AFP-23-1992      11  =  59      FROM        Kotin    Crab-.ree    £    Strong  TO  5422241 


Ca«  No  o»„ 
1ST  [|  .  q£CSV£!.CP5S'SSTAr«.V€NTC^  QUAUflCATiCHS  AND  PJNANCAJ.  R£S?C*Sl3IUTY  'C-SffftncewJ 

5.    Sourees  *ad  amount  sf  :i><i  »«»iUM«  to  Rede*eie:«r  to-nee',  ecv.ty  *«5tuire»?e2u  of  the  proposed  anderu*. 

See  Statement  completed  by  Trust. 

i.    to  iu«« 


b.     Ey  lo«n»  frsm  affiliated  or  aescciated  corporations  or  firms: 


o.    By  sale  of  readily  saJihie  iittti: 


*****  and  addresses  of  bank  refertac.s:        ^  statarrent  ^3^^  by  j^., 


Has  the  Redevelcper  oefifenr)  the  parsui  corporation,  or  any  subsidicry  or  affiliated  corporation  'jf  the 
Receveloper  or  wid  parent  corporation,  ur  anv  nf  tile  Redeveioper's  ■»ffie9f*  o*  principal  fltftthers,  *hure* 
holders  or  investors,  sr  other  interested  parties    (as  iisted  in  the  rs»oonjes  n  Items  5.6.  *ad  T  of  the 
Reitvtlcper's  itactmtttt  fer  public  Uisslasatt  and  r*(*rrri  to  herein  as  "pfinetsais  of  the  Redev  eloper") 
area  »<ijcdaed  bankrupt,  either  «»iuntan>'  -ar  involuntary,  within  she  past  10  years?       CT'»        CS"° 

[f  Yes,  jive  date,  place.  ar)<l  -ander  »oat  nam*. 


'       b.    Has  the  Redevetooer  tt  aa»one  referred  ta  above  as  "printipaU  of  '.he  Redoefooer **  been  indu-ted  f-r 

or  convicted  of  an*  felony  w<iaia  the  pa»i  10  *«^rs?  L— ***        JczS/'Q 

If  Yes.  give  fear  each  eas-f  (1)   dale.  (;:  charje.  •  15  place.  (41  Court,  and  il)  action  uLen.     Ulaih  *n* 
explanation  4rrm*4  accessary. 


I.    Uacier.aki.igs.  cortoaraele  to  the  proeoiet,  rede>eleomertt  *»ar«.  «hkh  have  b«m  completed  at  (he 

Redeveloeer  or  aay  of  the  principal*  of  the  Redevelo^er.    including  idcauffe<*<i»"  ana  brtel  dr»»vfipti»"  ->f 


each  project  aa<j  d«M  of  Cwma letion: 


AFR-23-1S92      12:02     FROM        Kotin    Crabtre?e   2.   Strong  TO  5422241  P.rs 


u  j.  syirrrt.KT  C*  *CC5:*0  -»*0  i»*t*«  C*veLC*M«*T 
'APT  II  •  R?C2V£LC*Wa  $TATr-*2?«T  C«  C-UAU*  ICiTlCrW  A*0  MN»*::>l  R«?CN3I3lurir  !Cc*vrx*a) 

W         b.    U  :>.*  R*d*v«i«?«*  or  aay  C**  '>>••  p«ae:3«ia  of  the)  Rede^e-lo^er  haa  ever  >«*„  ,„  ^so^*,,  1B  ,  jip*rv:acry 
«-»p«c;r7,  fa  cccatmcttatt  csetnetflf  or  builder  sn  jadertakiats  eoopartble  to  the  sraocaed  redeweicssent 
»cir*.  uai  of  such  eapicye-e,  o*a«  aid  address  of  employee,  title  of  poemon.  and  Sr.ei  description  of  *««-. 

/ 

10.  Other  federally  aided  orb—  rt*t*e!  project*  under  Tld*  I  of  the  Homing  Act  of  1949.  ■■  (seeded.  i«  which 
the  Redevelops  or  *ay  of  the  principals  «f  the  Redeveloper  is  or  i««  b*«o  tit  redsveloper.  «f  t  stockholder. 
officer,  director  or  trust**,  or  peruer  of  suck  *  redeveloper: 

11.  If  ;iie  Redeveloper  or  t  par  eat  corporutiofl.  a  iui*idi«r7.  *a  sffiliste.  or  *  principal  of  the  Redeveloper  i*  to 
participate  in  the  development  of  the  Isfld  <s  4  construction:  contractor  or  builder:        N/A 

a.    ><«Tie  tad  address  of  such  coatrictor  or  builder: 


b.  Has  such  contractor  or  builder  within  she  last  10  /ears  ever  failed  to  qualify  as  a  respcnitbl*  bidder. 
re.f«»*d  to  enter  into  a  contract  after  ad  award  has  been  made,  or  failed  to  complete  a  conitnctioa  or 
development  contract?  QriS       0*0 

If  Yes,  explain: 

c.  Total  amount  of  contraction  or  development  work  performed  by  jueh  contractor  or  builder  dur:a$  the  last 
three  rears:    3 . 

General  d*script:oa  of  such  wort: 


d.    Coattntetioar  c— tracts  or  developments  now  beiaj  performed  by  such  contractor  or  builder: 

iCX««rrric *rto»e  o#  3*-t*0   il 

«:»fn{«  o»  oevet.3  wunt  woc**:o««  *woumt  ::»«i.«*  tz 


.I.C-SCC*  3-SSt 
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AST  II  ■  fl£C|V£LC?«»'S  STATI.M8NT  Cf  ClUi.!* ICATICNS  A.SO  PINANCWL  »ES?CNSia(UTY  'C.-/tfrv«r; 
e.    UtiOUfleiftf  va(!»WJCtiwn-«",WBc!  ii:=*  s(  ,uc:l  Mt"M1','M  bunder: 


'"Oil- 

s 


\l.  8n« Z1  jiiierrert  .-ejeeeunj  equipment,  etaenence.  finaact.il  capacity,  and  other  resources  available  ta 

iuch  contractor  ar  jmlcer  far  the  perfarinaBee  at  the  ware  involved  ia  ■>,«  redevelop.-rent  af  the  lana. 
specifying  particularly  the  qualification*  af  the  personnel,  tenure  af  the  equipment,  ^nd  t.l*  jenerai 
etp«f.Mc»  af  rh«  cantractar:  n/s 

U.     a.    Doe*  any  member  af  the   gov  erning  body  of  lh«  Local  Public    \geflcy  te  which   the  aecampanvine  Sid  ar 
prapusal  is  being  -aade  or  any  afTic  er  of  employee  of  the  Lacal  Public   \gency  who  eterctscs  any 
function*  ur  respansibiiitte*  in  ca.ineetiaa  with  tile  carrying  out  0/  -he  project  under  which  trie  Una 
covered  bv  che  Redeveloped*  propose!  is  being  made  available,  have  anv  direct  =r  indirect  personal 
interest  i.i  th e  Hedeveioper  m*  :n  th  e  f  ^development  or  ftftabilitalion  af  the  p~perty  upon  ;he  basu  of 
such  prapo*al.>  ,  CTI*         £^"0 

ff  Yea.  explain. 


i>oea  anv  member  af  the  governing  bodv  of  the  localitT  in  wbn.h  the  LVie*  Renewal  Are*  is  situated  ar 
aflv  other  public  official  ->t'  t.te  locality,  who  eeerciaea  any  function*  or  responsibilities  in  the  review  or 
approval  gf  the  earr»  irig  ««!  "f  the  project  under  which  the  land  covered  by  the  Redevelopor's  jvipasai 
is  bem§  Tijde  available.  Save  aav  it  i  rest  or  indirect  per  son  «i  inter  rat  in  the  Redeveloped  ae  in  the 
frdeveiopment  ar  rehabilitation  af  the  property  vipoo  the  basis  of  such  proposal.'     CZTES      v^>0 

If  ^rs.  r\pi*in. 


I  ♦■    Statement*  *r.a  other  evidence  of  the  ntaeveiop*r'»  qualifications  ifid  financial  responsibility  'ouktr  .'.z.: 
ikt  ftnanviai  *<^;<^<Tt  reya.feaj  v  .1  [t*t*  ia;  are  attached  lereto  ana  heresy  "Rade  a  part  hereof  as  fallows.- 

See  Statement  completed  by  Trust. 

CcRTincvno* 

csrtify  that  this  Redeveloped  Statement  af  Qualifications  jr.J  Fin*r.c:ai  Responsibility  and  t"e  attached  evicesc; 
af  t.*.e  Redevetoper's  qualification*  and  financial  respoastbilirv,  including  financial  statements,  are  true  ana  csr-«ci 
to  :he  best  af  Sly  (o>trt  itnawledaje  *n4  belief-- 


.u^^)'K|    r^    <v^       h^     Q2--w 


<•*-»..  *-«  i//  •:*«♦  '<ar#«i  *•«  ir»  ^>*< 


:    !l  •?!•  ^edeveieaer  ia  j  <:;r?aritioB.  :h:»  n«i«m«m   yiixild  3*  iie9r<  Sv  lk«  ?-»»iJe«t  ift«  lrer«-<ir»  o<  the  i-afporiima:  if  13 
■  sciviami.  jT  men  .saivi^vai:     I  *  ;afu»*r»*i».  >v  aae  »f  iNe-  atiaert;    >l  <•  eaiur  sol  'svist  t  ;resiaeai  j.ia  •e*.,eur"».  =' 
sse  si  its  e!ii»(  ji£:ct'»  la»3j  uo<imii  3<  the  !  iaaaeial  »i*ij»  <ae  ^aa.iiieanaaa  si  !*•  ^«»»«i90«r- 

*    ?— eitv  '«»  "ilia  C«rtrl.gj<-esi    «.«t:oa   1CCI,   Tale  !3,  af  -ie  U-5-  Cae».  jr^Ttots  t  !«•  »<  Sal  ^Oft  i.laa   J;3.X0  tt    .-:»•»«». 
-:«si  a  1  s«i  nun  iaii  n»«   rears.  »r  Jeifl.  .'or  isow^sjiy  «a4  willruilf  «ua:ie;  »  jauie  »•»  f«  '■•  ""i»!  *'  see-jnest.   i»»'«< 
i>.e  %jjh*  10  eea'aia  #a»  'aiaa.  ucrir  ;s«w  >^  :'r»«uui#nt  ■  4 1  •-.«■!  »  «airr  it  *  -s«it»w  ».cii»  -ae  .traaienoa  3/  «av   ^n'lteit 


ftFR-23-1992      12:Q0      FwOM        -\otin    Crabrrei    Z    Strong  ,0  >4Z^4L 


Any   perscn   submitting   a   development  prcpcsa.'   Co   the  City  of  Boston  must 
truthfully  complete  this   statement  and   submit  it  prior  to  being  formally  desig- 
nated  for  any  project. 

1.        Co  any  of  the  principals  owe  the  City  of  Ecscon   any  monies  for  incurred 
real   estate  taxes,    rents,    water  and  sewer  charges  cr  other  indebtedness' 


2.  Are  any   of  the  principals  employed   by  the  City  of  Boston?     if  sc,    in 
what  cacacity.      (Please  include  name  of  agency  or  department  and  posi- 
tion  held   in    that  agency  or  department). 

V£0 

3.  Have  any  of  the  principals  previously  owned  any  real  estate?     If  so, 
where  and   what  type  of  property? 

FosctT-    S-T/oLjr       UoJUu.     (  ^-^  <t/>    y/^  X^~^- )    *»-    I**  C_M\r-   <-!■$, 

Co  cl\c>f<->^ 

4.  Were  any  of  the  principals   ever  the  owners  cf  any  property  upon  which 
the  City  of  Bostcn  foreclosed  for  his/her  failure  to  pay  real  estate  taxes 
or  other  indebtedness? 

Ll2 

5.  Have  any  of  the  principals  ever  ceen  convicted  of  any  arscn   rs.'ated 
crimes  currently   under   indictment   for  any  such  crimes? 


M  o 


6.        Have  any  of  the  principals  been  convicted  of  violating  any  law,   coda, 
ordinance   regarding  conditions  of  human  habitation  within  the  last 
three  (3)   years? 


b 


SIGNED   UNDER    THE   PAINS   ANO   PENALTIES  OF  PERJURY   THIS 
1\~*^  Day  cf         fl-v^-  \ ,    I9f]l 


SiGNA-UP.E:  f\f^^Jl^Jl  / 


ADDRESS:  /  H       C_< ;  \L£       V^ 


u;dU^H        II*  •  Us,  \>H  il       Q2iU 


NHC2/C/MASTER/7  Oeveiecers  Statement  fcr   *its 


STATS>EOTS  OF  TRUST  BENEFICIARIES    (ETOIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 

U.S.  C6F*«TUSHT  Z*  «CUSING  ANO  UPSAN  CEVELC^gHT  CMS  No^SC* 

PART  II  •  REDEVElC*«a-3  STATEMENT  CF  QUALIFICATIONS  AND  FINANCIAL  RESPONSIBILITY 

(Far  Canf"<J«nfial  CHiewl  U»«  •«'  f+»  L»<al  Pvoiic  Ao»wicy  9*4  m«  2  •»-■*■- r  at  Hovn^  ,-m  Urtwn  £»>--•  ioc«v-nt.    3a  .Mof 
Tr3n»«i«  to  ML'D  Un*»»  Seflwasred  or  lt««  3b  it  AmwtfK  "Y«».*T 

[.    a.    N\,*«  of  Re«.ev«!op«:  CARLETON  LAND  TRUST 

"b.     \ddress  *n<i  ZIP  Code  of  Redeveloper: 

2.    Tlie  land  ua  which  tit  Redeveloper  propo*«js  to  eater  into  a  contract  for,  or  understanding  with  respect  ta, 
the  purchase  or  Iiim  of  land  from 

the  Boston  Redevelopment  Authority 
the  South  End  Urban  Renewal  Area 

"»  , , , 

,  .">  «■>«  0/   -  -=•»    «r««w«  a'  if«i>«t>>eu  ^  -o  /  »<  I    Artaj 

,    r-       r  Boston  -         1       Massachusetts 

m  the  Citv  of  _ .  State  of , 


is  described  as  follows:  _ 

Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
develooable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveloper  a  subsidiary  of  or  affiliated  with  any  other  corporation  or  corporation*  or  toy  other  firm 
or  firms?  •    Q**"*        ft^  wO 

If  'Tea.  list  each  such  corporation  or  firm  bv  nice  and  address,  specify  Us  relationship  to  the  Redeveloper. 
.ind  identify  the  officers  and  directors  or  trustees  comnon  to  the  Redavelop«r  and  such  other  corporation  or 
firm. 


..     a.     Hie    financial    condition  of  the  Redeveloper.  as  of .   19 . 

is  js  reflected  in  the  attached  financial  statement. 

IN'OTE:     Attach  to  this  statement  a  certified  financial  statement  showing  the  assets  and  the  liabilities, 
including  coniin^tnt  liabilities,  fully  itemized  in  accordance  with  accepted  accounting  standard*  and 
b«»ed  on  a  proper  audit.    If  lie  data  of  the  certified  financial   statement  precedes  th«  data  of  this  sub* 
mission  bv  more  thin  six  months,  also  attach  an  interim  balance  sheet  not  more  than  60  days  old.) 

See  Statement  completed  by  Trust 

b.     Vjme  and  *adr-s-s  of  auditor  or  public  accountant  who  performed  the  audit  oa  which  said  financial  state 
merit  is  b  a  »*»•£* 

See  Statement  completed  by  Trust 

3.    If  funds  for  the  development  of  the  land  tr*  a  be  obtained  from  sources  other  than  the  Rede  v  eloper's  own 
fund».  a   statement  of  lh«  Redeveloper' s  plan   for  financing  the  acquisition  and  development  of  the  land: 

See  Statement  completed  by  Trust 


*»7»  4  ol  7  sagas  <*\J2-6CC*   iW8l 


PAST  II  .  R2CSV£LCP€S'S  S7A7S.MSNT  C?  CUALIFICATiCNS  AND  PiNA.NCIAL  SESPCNSiaJLlTY  •Qznr.nuoU 

6.    Sources  asd  aeiount  at  cssh  av«jiaol«  to  Redeveiccer  to  meet  ccu::v  requirements  si  the  ;r-:o«;  .;.-.  a  er  •.»«..  -.  J: 

See  Statement  completed  by  Trust. 


la  banc*: 


•Ov 


S 


b.     By  loans  from  affiliated  or  associated  corporations  or  firms: 
■<»-«.  icottt.  »~o  :i»  see*  s»  iou»ci 


c.     By  sale  of  readily  salable  assets: 

CIIC"'»TIC<  M*»iCt"f  V4LUI  "Q«  T;^cti 


7.  Names  and  addresses   of  sank  references:  «_       _.  .     ,      ,  ,        _ 

See  Statement  completed  by  Trust. 

8.  a.    Has  the   Redeveiooer  or  (if  sny)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 

Redeveiccer  sr  said  parent  corporation,  or  anv  n!  the  Redeveioper's  '"fficers  or  principal  members,  share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  r-.-»ponses  to  Items  3.5.  and  7  of  :~c 
Rezevtlozer' s  Statement  for  public  Disclosure  and  referred  to  herein  as  "principals  of  the  Redeveioper"! 
been  adjudged  bankrupt,  either  vuiuntarv  or  involuntary,  within  the  past  10  years?       |_Jr£s         (V*  ip 

If  Yes,  zive  data,  place,  ami  -icdee  what  name. 


b.     Has  the  Redeveluper  or  aa»one  referred  to  above   as  "printipala  of  the  Redeveiooer"  beenvinju-ted  fc 
or  con  vi  cted  of  anv  feioav  » its  in  the  past  10  *  e^rs?  L_  r-s        j/\  N° 

If  Yes.   giv«  fcr  each  cim  (U  data.  ('2)  charge.  '  1)  p'jee.  (  4)  Court,  and  (3)  action  taken.     \ttjs.h  anv 

exsianai:oQ  irtm«d  .iccourr. 


9-    *.     L'ndenakmjs.  comcarable  to  the  proposed  redevelopment  i.ork.  which  have  bern  completed  b\    the 

Redeveioser  or  aov  of  the  principal*  of  the  R  eoeveioiier.     including  idenuiicjtnxi  and  brtel  uV»v.f'p«i 
each  sroiect  ana  date  of  comoietion:  .     v  ^ 


?»*   i   cf    '   =J 


-t_C-SC=^    9-*31 


J  b.     if  lwj  Recrveiectr  or  any  c^  '-he  pT--rjc:=»i3  zl  "-he  Redeveics-er  :u  ever  5-e-e-i  ae  -aeacve-t.  ia  a  sup-erviis-y 

c-acacjry,  fcr  cscatr^crisa  contractor  or  builder  on  i.-.cer-_ai'j:i3  cocr-aranle  to  '.he  proc-o«»«  re-S c» e ac p  =  ei : 
'•or*,  its*  af  *ttCh  «spicy**,  !U3«  asd  acdresa  of  empicyw,  ci-e  of  poeiucn.  a.-.d  ir-.ei  descr-.ptier:  of  *cr«; 


[0.    Other  federally  aided  urbaa  renewal  project*  under  Title  I  of  the  Houaiae  Act  of  1949.  aa  ataeaded.  la  which 
the  Redevelops   or  any  of  the  priaeipala  of  the  Redaveloper  ia  or  haa  beea  the  redeveioper.  or  a  stockholder, 
officer,  director  or  truatee.  or  partner  of  such  a  redeveioper:        »    r 

/vJ  «/^^>— 

11.     If  the  Rede\eIoper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveioper  is  to 
participate   in  the  development  of  the  land  aa  a  construction  contractor  or  builder:         N/A 

a.    Name  tnd   address  of  such  contractor  or  builder: 


b.  Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  aa  •  responsible  bidder. 
refused  to  enter  into  a  cans-act  after  aa  award  has  been  made,  or  failed  to  complete  a  construction  or 
development  contract?  Cj  rS5         I     '  *Q 

If  Yes.  explain: 

e.    Total  amount  of  construction  or  development  wort  performed  by  such  contractor  or  builder  during  lie  last 
three  years:    J . 

General  description  of  such  wori: 


d.    Construction-  r=*c-act3  or  development*  now  b-iinj  perforrr^d  by  such  contractor  or  builder 


iCZ.HT:rtea  -tow  cj» 
::ntuc'  z*  z  t  v il:  ****mt  usci'xx 


:z**^x- to 


^bji  i  c-l  J  3*^  -CC-«CD<   S-531 


aEDSVS'.C?=^'3  "A"M£NT  C?  CUAUFICAT1CNS  ANO  FINANCIAL  S  E3PC.NS13I  U  TY  'Czt 
e.    Uulaunsing  t  onsiruciun-coni.-ae:  :;2s  sf  sue-  :o.it:sc::r  or  :uu:r: 


J 


Brief  statement  respecting  equipment,  experience,  financial  capacity,  and  other  resources  available  to 

•»uch  contractor  or  builder  for  the  performance  of  the  work  involved  in   the  f;jevt!oo-tit  of  the   'a.-c. 
specifying  particularly  the  qualifications  of  trie  personnel,   the  nature  of  the  eeuipmenl.  *mi  t.".e   general 
experience  of  the  contractor:  N/A 


U.     a- 


Does  <ni   member  of  the   gov  erning  bodv  of  the  Local  Public   \gency  to  which  the  accompanying  bid  or 
proposal   is  being  made  or  anv  officer  or  emplovee  of  the   Local  Public    Agency   who  exerctses   anr 
function*  or  responsibilities  in   connection   with  the  carnriag  out  of  the  project  under  wh  k  h  the  land 
covered  by  the  Redeveloper's  proposal   is  being  made  available,  have  in>   direct  or  indirect  personal 
interest  in   the   Redeveloper  or   in   [he  redevelopment  or  rehabilitation  of  the  property  upon  the   basis  of 
such   proposal'  .  CIT-5  PsTnO 

If  Ye  s.  explain. 


b.     Does  inv  member  of  the  governing  bodv   of  the  locality  in  which  the  L'rban  Renewal   Area  is  situated  or 
anv  other  public  official  of  the  locality,  who   exercises  any   functions  or  responsibilities  in  the  review  or 
approval  of  the  carrying  nut  of  the  project  under  which  the  land  covered  by  the   Redeveloper's  proposal 
is  being  made  available,  have  *av  direct  or  indirect  personal  interest  m  the  Redeveloper  or  in  :.-.e 
redevelopment  or  rehabi  litauion  of  the  property  upon  the  basis  of  such  proposal.'     [ ,  TES       |\/h0 

If  'irs.  <~c»ain. 


/ 


I  ♦•     Statements  and  other  evidence  of  the   Redeve'ope_r's  qualifications  tnd  financial  r rsponsibtlitv  ,'o:Aer  :.tsx 
c.'.e  unc.-H.LSl  ilcicner.:  refe~ei  a  in  /.'en   i^J  are  attached  hereto  anc  rterebv  made  a  part  hereof  is  fci'.o-s: 

£^e/s€atemsnt/cornpleted  by  Trust 

/  ,y     /O  y   /c.EHTincA'no.N 


t  :s-)« 


certify  that  this  ryedeveloper^s  Statement  01  Qualifications  and  Financial  Resoon  sibili  ty  and  the   attached  evicer.c: 
of  t.*ie   Redeveic^Eec/s i  ^aalifjtationa  and  financial  responsibility,  including  financial  statements,  are  '.rue 
to  the  best  of  mv  (ourl  knowledge  and  belief. - 


And   :  tr-rz: 


y 


Hated: 


y_ 


^el    /<?<? 


C^<©— i 


Dated: 


i«  z:p  r.i 


~.a  LP  Cm 


1     if  -..it   3«a«»eioc-er   ia   a  ccrjoriuoa.  :.'iii   xaiement   ,hcyid   Se  s.rsed   b*  «•■»■  ?r«sid«at  and  Secr-tan-  of  :-.r  rzrzartuaa:  ■'.  is 
iCSividual.   sr    sues   individual;     if  i    :ar-=er  lftin.  bv  oae  of  t.la  ;t/tstri;     if  ia  <=tiiv  oot  .*«vin«  <  jresicesi   i.-.s   »«cre«ir».    5y 
ooe  of  hi  cr.in'  aiticrri  .".a^iaa;  tas-ieca«  si  :ft«  financial  status  ana  ;gilificauoa»  of  in*  3  M«'«i:«f. 

-     .a--n:r  'or   'in.   Ce  -■  i  f  i  csi  ic  oi     Sectioe    1C01.    Tiiia   13.  of  lie  U.5.  Coat,  proviaa*  •  fin.  of  ooi  -tort  i.laa   J'.O.OOO   ■»     -ori%oa. 
r.em    oi   ooi  sjore   l.laa   li»«   »»«f».   m  sain,  .'or   iso»o«it  <ad   -illfailr  ■n»a:a<  or  jaua  inv   !iii«  -mint;  or  :oru.r.*st.   ino-'oa; 
!>.»    umi  io  rontaul    iot   '«i.«,   fietllieua  or   'ui<iui>fii  luteal    or  eairr  ia  a  -S4li«  -iLSin   :a«  ,-ir-M  ictioo    of  jar    2<>*r.1ci\. 


QlSCLOSURS   STATEMENT 

Any  person   submitting  a  development  proposal  to  the  City  of  Boston  must 
truthfully  complete  this   iMtimint  end  submit  It  prior  to  being  formally  design 
nated   for  any  project. 


1. 


Do  any  of  the  principals  owe  the  City  Of  Boston  my  monies  for  Incurred 
real  estate  taxes,   rants,  water  end  sewer  charge*  or  other  Indebtedness? 

Mo 


Z.       Are  any  of  the  principals  employed  by  the  City  of  Boston?     If  so,  in 
what  capacity.     (Please  Include  name  of  agency  or  department  end  posi 
tion  held  fn  that  agency  or  department). 


hk 


3.  Have  any  of  the  principal*  previously  owned  any  reel  estate?     If  so, 

where  and  what  type  of  property? 

Vo      Cor/i^j- Iv^  own     A.    $r**.t\  Co >\Jl ewn<"~>    m  uM«Hi*jf»»^ » &<'*<***'«• 

4.  Were  any  of  the  principals  ever  the  owners  of  any  property  upon  which 
the  City  of  Boston  foreclosed  for  his/her  failure  to  pay  real  estate  taxes 
or  ether  indebtedness? 


AL 


S.        Have  any  of  the  principals  ever  been  eonvlcttd  of  eny  arson  related 
erlmes  currently  under  indictment  for  any  such  crimes? 


Mjl 


6.       Have  any  of  the  principals  bean  convicted  of  violating  any  law,  code, 
ordintnca  r»gard!ng  conditions  of  human  habitation  within  the  last 
three  (3)  years? 


Mjl 


SIGNED.  UNDER  THE   PAINS  AND  PENALTIES  OF  PERJURY  THIS 


SIGNATURE: 
ADDRESS: 


P-M       U  :  kle^rh*^       St   j£j 


6>0Sfr)>A     fAA     £-2-1(1 


NHCE/C/MASTtR/7  Developer's  Sutemert:  fcr  Kits 


STATEMENTS  OF  TRUST  BENEFICIARIES  (INDIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 

U.S.  OePARTUtHT  Cf  MOUSING  *NO  UP8AN  CEV6L"IMmT  *"*""  Aao"**"» 

"  CW8  No.  KPOSS7 

PART  II  •  flEDEVELC^R-3  STATEMENT  OF  QUALIFICATION*  ANO  FINANCIAL  HESPONaiaiLJTY 

(Far  C3«^.nf„l  OHic-l  Us.  W  rS.  Local  Public  A*™er  ln4  *.  0.wrtMtnf  rf  Hog,  ^  ^     - 

rnn.«..  r.  MUO  UnW.i  R.,w,„d  „  |„.  3b  ,.  A,,..,,*  ■«Y„.'T  ^ ^<~"'-    Oo  Not 

I.    a.    N'..me  of  Redev«Iop«r:  CARLETON  LAND  TRUST 

'b.     \ddres»  and  ZIP  Code  of  Redevelop**; 

2.    Th.  Unci  ua  which  th.  R.d.v.lop«r  ^po...  to  enter  into  a  contact  for,  or  understanding;  *ith  rei0.ct  tt 
the  purchas.  or  lea*,  of  land  from  5  r"o*ci  ta. 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 


in  the  City  of     Boston  '   Massachusetts 

is  described  as  follows: 


Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveloper  .  subsidiary,  of  or  affiliated  with  any  other  corporate  or  coloration,  or  any  other  fin, 
or  tirm,.  . .  ^    __  ^^ 

and  .dentify  the  officers  and  director,  or  trustee,  c0(nmoa  t0  Lhe  R.d-V€,ap.f  „d  ,uc}f  otief  ^."J"' 


Fne   financial    condition  of  the  Redeveloper.  as  of ig 

is js  reflected  in  the  attached  financial  statement. 


INOTc!:     \ttach  to  th,s  statement  a  certified  financial  statement  shewn,  the  asseu  and  the 
;"f7J  ««««*«<  UcbUilU,,  fully  iletBi,ed  in  accordance  -ith  accepted  accounts,  .una* 
b««a  on.  proper  audit.    If  the  date  of  th,  certified  financial  .tatement  precede,  the  data  of  th,.  , 
""'n'1  bv  a'°r«  lhafl  s,x  fBOntJ>»'  ''•«  attach  an  interim  balance  sheet  not  more  than  60  day,  old.) 

See  Statement  completed  by  Trust 

.me  and  address  o(  auditor  or  public  accountant  -ho  performed  the  audit  on  v.h,ch  sa.d  financial  .ute- 

ent  is  baaWr 


abilities, 
da/da   and 
ua- 


ment  i, 

See  Statement  completed  by  Trust 


Jf  fund,  for  th.  development  of  the  l,nd  ar,    »  be  obta.ned  from  source,  other  than  the   Rede veioWs  »m 
fund..  <  statement  of  th.  Redeveloped  plan  for  financing  the  acquisition  and  develooment  of  th.  land: 

See  Statement  completed  by  Trust 


"UC-40O4  9-WI 


U  S.  Ce?*.'>'^,'*SNT  Of  HOUSING  ANC  '-P8>N  C€V6!.CPM6»aT  c-='— '  Acc-^^, 

CM3  No    ;-p.;»: 

'AST  II  ■  BECEVELCPEH'S  STATEMENT  C?  QUALIFICATIONS  ANO  FINANCIAL,  BSSPCNSiaiUTY  'C^rwumat 

5-    Sources  acd  amount  of  casfl  aveilablt  to  Redevelaper  to  meet  equity  requirements  of  the  cr-cosec  ^".itrut^j: 

See  Statement  completed  by  Trust. 

a.    tn  baunka: 

■.«-«.  ie:'tii-  *-o  :''  cs=»  3>  i*h«  IHQusr 


b.     By  loans  from  affiliated  or  associated  corporations  or  firms: 
Nixt,  >cc>i!>.  ino  ri»  eoc«  o»  icu»gi 


c.     By  sale  of  readily  salable  assets: 

CJIC'I'TIOH 


:zi  s»  Lif.i 


Names  and  addresses   of  bank  references: 


See  Statement  completed  by  Trust. 


3.    a.    H33  the   Redeveloaer  oc  fif  snr)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  jf  the 
Redevelocer  or  said  parent  corporation,  or  any  of  the  Redeveloper's  '»fficrra  or  principal  members,   share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  responses  to  Items  5.6.  and  7  of  tne 
Redeveloped s  :cstement  far  public  f.'i  aWosure  and  referred  to  herein  as  "principals  of  the  Rede%  eloper"') 
been  adjudged  baflitrupt.  either  vuluntarv  or  insoiuntary.  within  the  past  10  years?       LjTE5         lX.^0 

If  Yes,  gtve  data,  place.  aflii  under  what  name. 


b.    Has  the  Redeveloper  or  anvone  referred  to  abo\e   as  "principals  of  the  Rcdcvelooer"  been   indicted  (jc 
or  con  vi  cted  of  anv  feioay   with  in  the  past  10  *  e.-irs?  I T  £ S        ]x iC 

If  Yes.   *iv«  fcr  each  caa*  (1)   data.  < '!)  charse.  '  \)  place,  (i)  Court,  and  (3)  action  t^»en.     Attach  anv 

exsianoxioa  dW^raed  .ictiHf. 


9.    a.     Undertakings,  comparable  to  the  proposed  rede%  elopment  ^ork.  which  have  hern   completed  bi    the 

Redevelops  or  aav  of  the  principal*  of  the  R  edeveiooer.    including  identification  and  brtel  di«acfpti.«n  -«f 
each  project  and  data  of  completion:  k  I    /    A- 


?»  I  cf  ?  z* 


1ST  II  •  RSDSVsLC^ia'S  STATc.^NT  0?  CUAUFICAT1CN3  A.SD  flHAWCJAL  a  SI?CN3}  3 1 UTY  /Ccncnt**:) 

/  b.     Lf  sin  Redsveloc-er  cr  aay  C*  the  pr-_-x::=ai3  of  "-he  Sedevelcp-ex  has  *v»r  s**^  ia  aaoloye-t.  is.  a  supervisory 

c-apacury,  fcr  <zsaatnc:-jsa  contractor  or  builder  on  under?*  kiafS  cocc-arsole  to  Che  propoae-d  red ev e io p  s  en t 
«0rk,  •»n.  of  such  espicy**,  Ma«  aad  address  of  employer,  ude  of  poamcn,  and  bnel  deacr.p<:«  of  *crx-. 


N/A 


10.  Other  federally  sided  urban  renewal  projects  under  Title  I  of  the  Housing  Act  of  1949.  ts  aeended.  in  which 
the  Redeveloper  or  any  of  the  principals  of  the  Redeveloper  is  or  hss  been  the  redeveloper.  or  s  stockholder, 
officer,  director  or  trustee,  or  partner  of  such  s  redeveloper:         v  I    /    A 

11.  If  the  Rede-.eloper  or  s  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate  in  the  development  of  the  land  as  a  construction  contractor  or  builder:         N/A 

a.    Name  snd   address  of  such  contractor  or  builder: 


b.  Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  as  a  responsible  bidder. 
refused  to  enter  into  s  contract  after  an  award  has  been  made,  or  failed  to  complete  a  construction  or 
development  contract?  d]  TSJ         (     i  wO 

If  Y  es.  explain: 

e.     Total  amount  of  construction  or  development  work  performed  by  such  contractor  or  builder  during  tie  last 
three  years:     J . 

General  description  of  such  worx: 


d.     Conatruc'-ioa'  c^etracts  or  developments  now  b-stag  performed  bv   such  contractor  or  builder: 

ic:tT:»ici-ie><  c*  5**1  *s  ii 

::xr»ic'  :«  :«vil:«hht  •„  o  c  a  t  :  c  h  amount  --**'- *~i; 


»H3  j  .~i  ?  >w«  -cc-sco*  -z-a\ 


u  S,  :='»flTviSN;:p  «c  using  xso  u»3.»n  :cvE'.:?mjs; 
inT  II     flEOSVELGPSrVS  STATEMENT  Of  CUA  Llr  ICATiCNS  ANO  FINANCIAL  RESPONSIBILITY  'Cznttnt. 
e.    Outstanding  construct: jn-«ont.-ae:  bids  sf  such  contractor  ->r  iuiicer- 

~ "  J 


:*g  No    *;p  -a. 


12.  Brief  statement  respecting  equipment.   tC«fient«.  financial  capacity,  and  other  resources   avaiiasie  r0 

■»uch  contractor  or  builder  for  the  performance  of  the  wort   involved  in   the  redevelopment  of  :h«   land. 
specifying  oxr ticui arly  the  qualifications  of  the  personnel,   the  nature  of  the  equipment,  and  :.le   general 


experience  of  the  contractor: 


N/A 


Does  an\   member  of  the   governing  body  of  the  Local  Public   Agency  to  which  the  accompanying  bid  or 
proposal  13  being  made  or  any  officer  or  employee  of  the  Local  Public   \gency   -ho  exercises  any 
function*  or  responsibilities  in  connecuoa  with  the  carrying  out  of  die  project  under  which  the  land 
covered  by  the  Redevel  oper' s  proposal  is  being  made  available,  have  inv   direct  or  indirect  personal 
interest  in  the  Redeveloper  Mr  in   the  redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of 
such   proposal'  C  T  J  5  5?  no 

If  Ye  s.  explain. 


b.     Does  anv  member  of  the  governing  bod^   of  the  locality  in  whith  the  Urban  Renewal   Area  is  situate-d  or 
m\   other  public  official  of  the  locality,  who   exercises  any   functions  or  responsibilities  in  the  review  or 
approval  of  the  carrying  out  of  the  proj  ec:  under  which  the  land  covered  by  tile  Redevelooer's  proposal 
is  being  made  available,  have  <mv  direct  or  indirect  personal   interest  in  the  Redevelooer  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of  such  proposal'     CIr-s     /i^O 

If  'tea.  rxra'ain. 


I  »•    Statements  and  other  evidence  of  the   Redevelop-e_r's  qualifications  tnd  financial  responsibility  'other  :ksa 
.'.-.#•  rtnc.i<.iai  *lc:e-nert:  rt;errtd  a  in  /:«n   i^l  are  attached  hereto  ana  nerecv  -r^de  a  par*,  hereof  33  follows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 


[  ;*-)! 


certify  that  this  R  edeveloc-er's  Itatement  of  Qualifications  and  Financial  Resoon  sibili  tv  and  Me  attac-.ea  evic-r.c 
of  the  Redeveioper's  qualifications  and  financial  re  sponsibiiitv.  including  financial  statements,  are  true  ±nc.  :ir-- 
to  the  best  of  mv  (ouri  Knowledge  and  belief.- 


/Dated:       OM^^-^a 


Ki-A^»     SUom&W-I    AS  A^Qov. 


Oated: 


£o* 


IVfli    artel    Zl?    Cj< 


ZIP  c*. 


1     II  :ha   3«s«»nao-er   it  »  caraoriuon.   this   naiemeai   vhouid   :*   need   :v  the  ?-tsid«at  jaa   5ecr»'»r»  ai  :.1e  rarportciaa:     l  43 
.aitviduai,  5r   jucs    aaiviauai;    il  •   sartsersAis.  ar  :i«  oi  t.le  jartarra:    if  ia  <atuv  :oi  -maj  t  ;reaiaeat  j.-.a   »«cre«irir.   -■> 
sa*  af  >i>  chief  aiiieera  la»<  =  ij  u;>i»t(  si  :■•••  fiaaaciai   status  *aa  :-ja;iIicatioa»  ai  •..!»   SMivisur. 

■     ?--inv  'at  rim  C«"i;icancai     Sectioa    1CC1.    Tilla    |3.  a/  i«  (j.i.  Cad*.  j#a»ia«»  *  da*  at  aet  -to/«     '.«s   J'.CIOO    *     rar-.xaa- 
-*ai   ji  aoi  r.a/»   [<aa   'i»»   y«ars.  a<   Soia.  .'ar  t:a»ia;ir  lad  willfully  iu::j  ar   j«u«  iar   'aix  wrttiag;  ar  aac-uAeai.   isaw.aj 
(he    v»m»  io  raar«LS   «av  falsa,  fictitious  o/  fraauuient  sme-eai   ar  eairy  la  •   niirr  ».Llia  :zm  ;ur-.M  ic.isa   a(  jar    .«sar'.raeat 


SCLOSLIRE   S~AT=M£N- 


Any   person   submitting   a   development  proposal   to   the  City  cf  Boston  must 
truthfully   complete   this   statement  and   submit  it  prior   to   being   formally  desig- 
nated   for   any   project. 

1.         Do   any  of  the   principals  owe  the  City  of  Boston   any  monies   for  incurred 
real    estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


Mo 


2. 


Are   any  of  the  principals   employed   by  the  City  of  Boston?      If  so,    in 
what  capacity.      (Please   include  name  of  agency  or  department  and   posi 
tion   held   in   that  agency  or  department). 


Kio 


Have   any  of   the  principals   previously  owned   any   real   estate? 

where   and   what  tyce  of  property' 


so, 


MJA      H°  ostein  vtijptf&pCY  oLuu^sQ 


Were   any  of  the  principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Ecston   foreclosed   for  his/her  failure  to  pay  real   estate   taxes 
or  other   indebtedness? 


Mo 


Have   any  of  the  principals   ever  been   convicted  of  any  arson   related 
crimes   currently   under   indictment   for  any   such   crimes'' 


Uo 


hia\/e   any  of  the   principals   been   convicted   of  violating   any   law,    code, 
ordinance   regarding   conditions   of  human    haoitaticn   within    the   last 
three   (3)   years? 


SIGNED    UNDER    THE    PAINS    AND    PENALTIES    CF   PERJURY    THIS 
9H  Day  cf     APEA1- -    IS^SL 

^SIGNATURE:     t^B,^  \       ^Uc^(Vt£A/^V 

\S'  ADDRESS: 


Vlfa^ 


P&h   U-».    Wewlv^     si.     ^3> 


t_J^ 


^o^T^M     WA    CQ-[lb 


NHC2/C/MASTER,  7 


Ceveiocer'S  statemer 


STATEMENTS  OF  TRUST  BENEFICIARIES  (INDIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 

*■> ... 

U.S.  3€»AflTMfNT  Zf  MOUSING  ANO  UfltAN  C£V6t.Cf>V«eNT  CMfl  No.  i3fl 

PART  II  •  HEDEVELC^R-3  STATSWE.HT  CF  QUALIFICATION*  ANO  FINANCIAL  RESPONSIBILITY 

(Fa*  Confidential  0Hi<*l  Ul«  W  t+w  La<al  Pwbli<  Aaaney  ar*s  me  Ceoertimnf  a*  Hwti^  9rW  Urban  ksvalocmanf.    Oa  Mat 
Tran»«i«  to  HUO  UnUsi  Sea.vasfea'  or  lte«  3b  it  Antw«<«^  "Ym.'I 

I.    a.    V.«ne  of  Redeveloper:  CARLETON  LAND  TRUST 

*b.     \ddress  and  ZIP  Code  of  Redeveloper: 

2.    The  lund  jo  which  the  Redeveloper  propose*  to  enter  iato  a  contract  for,  or  understanding  with  reapect  to, 
the  purchase  or  leas*  of  land  from 


the  Boston  Redevelopment  Authority 

iTT-mt  at  Lac*  />*Uie  Af*kc7i 

the  South  End  Urban  Renewal  Area 

l.'tamc  0/  Ceasi   Anew*  ar  Aidcyioam  ou  P**i*ti  AnmJ 

R^crHnn  Massachusetts 

in  the  Citv  of  Boston Stat,  of  


is  described  as  follows:  _  c      __ 

Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3,    Is  the  Redeveloper  a  subsidiary  of  or  affiliated  with  any  other  corporatioa  or  corporations  or  uy  other  firra 
or  firms?  "    Oy*J         T^nC 

If  Yes.  list  each  such  corporation  or  firm  bv  name  and  address*  spacify  its  relationship  to  the  Redeveloper, 
.ind  identify  the  officers  ma  directors  or  trustees  commoa  to  the  Redeveloper  and  such  other  corporation  or 
firm. 


a.  The   financial    condition  of  the  Redeveloper.  as  of  _^__^___^______^_^__^____   .   19___. 

is  us  reflected  in  the  attached  financial  statement. 

I  NOTE:     Attach  to  this  statement  a  certified  financial  statement  showing  the  assets  and  the  liabilities, 
including  cort'ingtnt  liabilities,  fullv  itemized  in  accordance  with  accepted  accounting  standards  and 
bjsed  on  a  proper  audit.    If  tie  data  of  the  certified  financial  statement  precedes  th«  data  of  thia  sua* 
mission  bv  more  than  six  months,  also  attach  an  interim  balaaca  sheet  not  more  than  60  days  old.) 

See  Statement  completed  by  Trust 

b.  '■<  *me  *nd  address  of  auditor  or  public  accountant  who  performed  the  audit  on  which  said  financial  state 
ment  is  basset 

See  Statement  completed  by  Trust 

If  funds  for  the  development  of  the  land  ar*   a  be  obtained  from  sources  other  than  the  Rede  veiooer'  s  own 
funds,  a  statement  of  the  Redeveloper's  plan   for  financing  the  acquiaition  and  development  of  the  land: 

See  Statement  completed  by  Trust 


HUC-6004  i»-59) 


U  S.  2E?AflT«ue.NT  Zf  "CLSING  ANO  UP8A*  S6V6LCPM6NT  ct-  J>ar>« 

PArIT  II  .  RHDSVELCPSH'SSTATS.MSNTOF  GUAUF1CATICN3  AND  FINANCIAL  P.ESPCNSI3IUTY  'Ccnr.nuta)  " 

5.    Sources  and  »«ount  of  cash  available  to  Hedeveloser  to  meet  esuity  requirements  of  the  pnooui  inderu*:nz: 

See  Statement  completed  by  Trust. 

a.     [n  u-u»: 

•.•-c.  igc»»ii,  **o  :•»  coci  c  t'"<  n.oij<f 


b.     By  loan*  from  affiliated  or  associated  corporation*  or  firms: 


c.     By  sale  of  readily  salable  assets: 

CISC  »I»T1CN 


i  cti  o»  licm 


Names  and  addresses   of  bank  references: 


See  Statement  completed  by  Trust. 


/ 


3.    a.    Has  che  Redeveloper  or  (if  zny)  the  parent  corporation,  or  anv  subsidiary  or  affiliated  corporation  of  the 
Redeveloper  or  said  parent  corporation,  or  anv  of  the  Redeveloper's  "fficers  or  principal  members,  share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  r-.-sOonses  to  [terns  5.6.  and  7  at  t.-.c 
Redeveloper' s  Statement  for  public  lUsslosure  and  referred  to  herein  as  "principals  of  the  Redeveloper"! 
been  adjudged  bankrupt,  cither  vuluntarv  or  involuntary,  within  die  past  10  years?       (_Jrj5         IJX!^ 

If  Yes. give  date,  place,   and  under  what  name. 


b.     Has  the  Redeveloper  or  anvone  referred  to  above   as  "principals  of  the  Rcdevelooer"  been   injicted  for 
or  convicted  of  anv  feiooy  within  the  past   10  years?  L_?-s         y*.**0 

If  Yes.    gtv«   fcr  each  cim  (1J   dale.  I*)   charge.  '  1)  place.  (  1)   Court,  and  (5)   action  taken.      Vtluch   anv 
exslanalioa  d»*m«d  nccourv. 


9.    «.    Undertakings,  comparable  to  the  proposed  redev  elopment  v.ork.  nhich  have  been  completed  bv    the 

Redeveloper  or  ur  of  the  pr:nc:pala  of  the  Redeveloper.     including  identification  -no  brtel  uV»«.r»ptfin  nf 
each  project  and  data  of  completion: 


j>A3T  II  •  aSDSVc'-C?ia'3  STAT5.y3.NT  0?  CUAUFICATICM^  XSO  F\HAHC:*l  RS2?C?«i3IUTY  fCcncnuec) 

y  b.     Li  LH*  Re<i*v«l&p«*t  cr  aay  c*-  th«  pr-_-x::=*)ia  of  the  Sed*v«lcc-er  has  *v*r  5-e»a  ia  aaoloye-t.  ia  »  sup-erviscry 

capaciry,  f"  csaatrzczjsa  caotrscter  or  builder  or  uadertakista  caeparaale  :o  the  proc-oaa-d  .-e-devesopcaent 
»<3rx,  saa«  af  such  esscicye-e,  :J2<  aad  address  at  employer,  title  of  position,  and  and  describes  of  «««: 


10.  Other  federally  aided  urbafl  riflt«i!  project*  under  Title  I  of  the  Housing  Act  of  1949.   as  ameaded.  in  which 
the  Redevelop-er  or  any  of  the  principal*  of  the  Redeveloper  ia  or  haa  Been  the  redeveloper.  or  a  stockholder, 
officer,  director  or  trustee,  or  partner  of  such  a  redeveloper: 

11.  If  the  Redeseloper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate   in  the  development  of  the  land  as  a  construction  contractor  or  builder:         N/A 

a.    N'ame  and   address  of  such  contractor  or  builder: 


b.    Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  as  a  responsible  bidder. 
refused  to  enter  into  a  contract  alter  an  award  has  been  mad*,  or  failed  to  complete  a  construction  or 

development  contract?  QriS        I !  *0 

If  Yes.  explain: 

e.    Total  amount  of  construction  or  development  worx  performed  by  such  contractor  or  builder  during  tie  last 
three  years:    J . 

General  description  of  such  woric: 


d.    Construc-io*  raetracta  or  developments  now  bfliai  lerfcrrr-ed  bv   such  contractor  or  builder 


c'iri'ici'io*  cj 
cont»»c*  0"  :mi.:»n>iT  ■» z c x t ■  a n 


a  a  •  t  *s  ix 

::w»«.x  •  xz 


•  CC-SCO*  3-31 


u  S.  CH'AflTMENT  Zf-  MOUSING  a.nC  LS3>N  CeVS'.C?MgsT 
IT  II     a£DEVELC?SrVS  STATEMENT  C?  CL'A  Li  FICAT1CNS  ANO  FINANCIAL  SE3PONSI3IUTY  'Ccnnrueei 
e.    Uutstancina  constructijn-cont.-aet  bids  sf  sue.-.  contractor  jr  builder: 


I  J.  Brief  statement  respecting  t»uip^«n(.  jcenenc;.  financul  c.-tOacitv.  and  other  resources   available  to 

tueh  contractor  or  builder  for  the  performaace  of  the  worx  involved  in  the  redevelopment  of  the  land, 
specify  in  g  particularly  the  qualifications  of  the  personnel,   the  nature  of  the  equipment,  and  trie   general 
experience  of  the  contractor:  NT/A 

IJ.     a.     Does  <n\   member  of  the   governing  bodv  of  the  Local  Public    \geney  to  which  the  accompanying  bid  or 
proposal  13  being  made  or  any  officer  or  employee  of  the  Local  Public   Aiency  who  exercises  any 
function*  or  responsibilities  in  connection  with  the  carrying  out  of  the  project  under  which  the  land 
covered  by  the  Redevel  oper' s  proposal   is  being  made  available,  have  inv   direct  or  indirect  personal 
interest  in  the  Hedeveloper  Mr  in  the  redevelopment  ur  rehabilitation  of  the  property  upon  the.basis  of 
such   proposal1  .  CZr*5        J%nQ 

If  Ye  s.  explain. 


b.     Does  anv  member  of  the  governing  bod\   of  the  locality  in  which  the  Urban  Renewal    Area  is  situated  or 
an\  other  public  official  of  the  locality,  who  exercises  any   functions  or  responsibilities  in  the  review  or 
approval  of  the  earning  <-iut  of  the  project  under  which  the  land  covered  by  the  H  edeveloper's  proposal 
is  being  cude  available,  have  anv  direct  or  indirect  personal   interest  in  the  Hedeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upoa  the  basis  of  such  proposal'     CZY-S       FN^c 

m  «.  rxfx.iin.  ' 


1  ♦•    Statements  and  other  evidence  of  the   Redeveloped' s  qualifications  ini  financial  responsibility  'oiker  :*.c- 
t.'.e  Hnam.iai  ilz:erntr.:  refc—e~   a  in  llt-n   l<ij  are  attached  hereto  ana  nereav  made  a  par.  hereof  as  foiio-s: 

See  Statement  completed  by  Trust. 
CERTIFICATION 

I  t*t)» 

certify  that  this   Redevelop-er's  Statement  ot  Qual  ifications  anJ  Financial  Re  soon  si  bili  tv  and  the   attacneci  evicence 
of  the  Redeveiocer' s  qualifications  and  financial  responsibility,  including  financial  statements,  are  true   and   ::r-?c: 
to  the  best  of  av  (ouri  itnowiedae  and  belief.- 


D<ced:      ^3>  ty^iL    W 


Dated: 


V^ljl  \\y^JlL 


fr     ft^l^ 


T^jG.  .U  rtxU?Kl/Ul 


ifU  l'S#  CrO-    C3lCM*g,      2W      LO   W-W^ 


i    tit  0 


\  CicLj^r-^. 


i«<   ZIP   Cjai 


ZIP  Cj*t 


'     !(  -..l€   ^i9a"«ios«r  it   a   carooranaa.   :fti»   xaiemeat   ihauld   3e  n«3«d  9*  (he  ?*»sia«ai  aaa   ;ec.-»'ir»  a(  :he  -ariorat  ioa:     .'  «a 
■adividual,   :»    juc.n   :aai»idu»i;     \t  <    ;ar-aer-»rua.   :»  aa*  zi  tfte  ;«naeri;.  if  la  eatitv  lot  *avat;  <  aresiaeai  a.ia   •«<■■;!"».    :» 
J:«  al  in  chief  ai'iieen  .ia»iaj  uawieaae  ai  (he  (iaaacial  status  aaa  ;y»  Uicauoa*  ai  the  1««Mis5«f. 

-     3--ai;v  ':r   ~,i  it  Qinitiiicai     5ec::aa    ICOl.    Till*    13.  a(  tie  U.5.  Cid».  pio.ian  <  da.  ai   aei  -io/»  ..-.ia   1::.jO0    v     -arrvoa- 
r.eat    ai  loi  nsra   :.-_aa   :i»«   Tin.   k   aaii.  .'ar  laowia^iy  aad   willfully  iu;a|  ar  j»oe  iar   '(tM  wna  f  ar  :ar\:.n«3<.    i::»'M 
'■■'.*    »*/n*  10   raar«j   ,ar   '«i.«.  iicni.au.  u/   'r»«uui*nt  luir-ai   ar  eairy  n  «    -aatn-r  . it.ua  :S.e  ;ur-.*a  ictiea    af  aav    2t>»r:-ezl 


7  a'  T  >• 


hCZA    •r^S\ 


DISCLOSURE    STATEMENT 


Any   person    submitting   a   development  proposal    to   the  City  of  Boston   must 
trutnrully   complete   this    statement  and   submit  it  prior  to   being   formally  desic- 
nated    for  any  project. 

1.        Do   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real   estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


4. 


5. 


A 


Are   any  of  the  principals   employed   by  the  City  of  Boston?      If  so,    in 
what  capacity.      (Please   include  name  of  agency  or  department  and   posi 
tion   held   in   that   agency  or  department). 


AL 


Have   any  of   the   principals   previously  owned   any   real    estate?      If  so, 
where   and   what   type  of  property? 

Were  any  of  the   principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Boston    foreclosed   for  his/her  failure  to  pay  real   estate   taxes 
or  other  indebtedness? 


A 


o 


Have   any  of   the   principals   ever  been   convicted  of  any  arson   related 
crimes   currently   under   indictment   for  any   such   crimes? 


AL 


Have   any  of  the   principals   been   convicted   of  violating   any   law,    coce, 
ordinance   regarding   conditions  of  human    habitation   within    the   last 
three    (3)    years? 


SIGNED    UNDER    THE    PAINS   AND    PENALTIES   OF   PERJURY    THIS 
£.£  Day   of        /9P/L1C-  ,    io<V^ 


(/SIGNATURE: 

[/ADDRESS: 


,  8  D     , 


'c^-X^-V  )£J 


\-^Vi^J 


1      Up&,    Wart 


W* 


Mfj   Q-3  7XV 


^1UJ?UJl 


6Li-^ 


cj)  G 


££-AJ 


NHD2/C/MASTER/7 


Ceveiccer's   Statement 


STATEMENTS  OF  TRUST  BENEFICIARIES    (rNDIA/TDUAL  CONTDOMINIUM 
UNIT  OWNERS) 

u.3.  oe?*«Twe.NT  zr  housing  *mo  up«an  ccvel'-pob^t  fvvn  A£°^=N^ 

"T  CM8N0.  KR«j7 

PAflT  II  •  flEDEVELC^R-3  STATEMENT  OF  QUALIFICATION*  ANO  FINANCIAL  RESPONSIBILITY 

(For  C*if«'«„fi«l  Qrfioal  Use  W  r*»  ls<al  Public  A*»«ey  «»4  me  Coortmenf  erf  How,,,*,  araj  UH*n  GV.-neloom^nf     0o  Mot 
Iranian*  fo  MUO  UnU»i  ?«««•».•. «j  or  I  real  3b  ><  Amw.c*  "Y«».") 

I.    a.    V..me  of  Hedeveloper:  CARLETON  LAND  TRUST 

*b.     \ddres.  and  ZIP  Code  of  Redeveloper: 

2.    The  '•"*  »•  *"«&  tie  Redevelops  propo.,.  to  enter  into  a  contract  for.  or  understanding  with  re.o.ct  to 
the  purchaa*  or  le«M  of  land  from  • 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 

O^t  o/  frtam  Am-m*  or  A4dt»*lopm*aa  ?  ~3int  Ant 


Boston  „  Massachusetts 


»  «*»•  City  of BOSton Sut.  of 

is  described  as  follows: 


Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveloper  .  subsidise,  of  or  ./filiated  with  any  other  corporatioa  or  corporation,  or  aay  other  fir* 

If  Yes.  |i,«  each  such  corporations  firm  bv  na«e  and  address  spec.fy  it,  relationship  J".  Redev'eioper, 
and  ,dent,fy  the  officer,  and  director,  or  trustees  common  to  the  Redaveloper  and  such  other  corporate  or 


I-    a.     Hie   financial    condition  of  the  Redeveioper.  a«  of ,« 

's  js  reflected  in  the  attached  financial  statement. 


Kities. 


'NOTE:     Attach  to  thi.  statement  a  certified  financial  statement  showing  the  asset,  and  theliab 
deluding  content  Uatiliti**.  fuilr  itemized  ,n  accordance  with  acceoted  accounting  standard,  and 
based  on  a  proper  audit.    If  the  data  of  the  cert.fied  finaactai  statement  precede,  eh.  data  of  th.a  sub- 
^iss.on  bv  mor.  than  si<  month..  also  attach  an  interim  balance  sheet  not  more  than  60  day,  old.) 
See  Statement  completed  by  Trust 

b-     V.me  and  addr.,.  of  auditor  or  public  accountant  who  performed  the  audit  on  which  sa.d  financial  .uu 

■nent  is  baaWr 

See  Statement  completed  by  Trust 

3.     If  funds  for  the  development  of  the  land  are   a  be  obtamed  from  source,  other  than  the  Rede  veiooar'  ,  0*n 
fund.,  a  statement  of  th.  Redeveloped  plan   for  financing  the  acquisition  and  development  of  the  land: 

See  Statement  completed  by  Trust 


MUC-6CC4  ia-69) 


U  S.  ;H.'a»T\i«.HT  Z?  -CLSING  a*C  upj>n  36V61.CPM6.NT  *■='—  acc,-^, 

PAST  II  •  RSCEVELCPSB'S  SXATH.MgNT  C?  CUAUFICATiCNS  AND  FINANCIAL  SES^CNSiaiUTY  'Czncnuea) 

5-    Sources  afld  amount  of  cash  avsjlabls  to   Redeveicper  to  meet  esuity  requirements  91  the  proeoaed  wdefatisj: 

See  Statement  completed  by  Trust. 

«.    [n  bonk*: 

«.»-«.  icsMii.  *-c  !••  cost  =  >  '"■«  i-ou-' 


J 


b.     By  loans  from  affiliated  or  associated  corporations  or  firms: 


c.     By  sale  of  readily  salable  assets: 


7.    Names  and  addresses   of  bank  references:  0^_    0, .     „       ,  t     .      ,    ,        m 

See  Statement  completed  by  Trust. 

3.    a.    Has  the   Redeveloper  'jr  {if  any)  the  parent  carp-oration,  or  any  subsidiary  or  affiliated  corporation  of  the 
Redeselocer  or  said  rarest  corporation,  ur  any  of  the  Redeveloper's  "fficrrs  or  principal  members,  sh.ir-- 
hoiders  or  investors,  or  other  interested  parties    (as  listed  in  the  r-.-jponses  to  Items  5.6.  Afld  7  of  the 
Redt'jelazer' i  Statement  far  public  l>isslosurt  <u\d  referred  to  herein  as  "principals  of  the   Rede\  eiope-"] 
been  adjudaed  ba/itrupr.  either  v..!untarv  or  involuntary,  within  the  past  10  years?       Ljr-S         5t  N(3 

If  Yes.  give  data,  place,  anil  uader  what  name. 


b.    Has  the  Redeveloper  or  anvone  referred  to  above   as  "principals  of  the  Rcdc  eiooer"  been   indicted  for 

or  convicted  of  anv   feioay  within  the  past   10  ye.-ifs?  I 'Si         IX.  '•C 

If  Yes.   zivs  fcr  each  ca»*  (1)  data.  (1)   charie.  '  1)  place.  (  i>  Court,  and  I  3)  action  !^«n.     \tljih  anv 
exsianal'.oa  i»*ra«d  neceiaarv. 


9.    a.     I'ndertati.-iis.  comparable  to  the  proposed  redevelopment   .»ork.  »SkH  Save  bern  comaieieis  b<    the 

Redeveioc/r  or  asv  jf  t.-.e  principals  of  the  Redeveiujier.    including  identified""  ana  a-tei  drs«.r>pii..n  -«f 
each  project  and  data  of  completion: 


J  b.    \1  til*  Recirvwic-p-tT  or  aay  oi  -he  7T-_-sc:saia  of  she  3ed«v«lcp<=r  hu  ever  $*w  4Q  oaoJo-/?-!.  ia  i  supervisory 

capacity,  fc*  csnat.-^ctica  contractor  or  bujlder  on  ur.der-.a«-j:s3  cc-cc-araole  :o  :he  propo«»d  :wdev<js3p  =  ent 
*Orx.  -ia«  of  avaca  esapicy**,  na\3«  aid  accresa  at  erapioywr,  (ilia  of  ?o«i^oo,  and  br.ei  descr.pKics  of 


cr  x ; 


V4 


10.  Other  federally  aided  us  fa  ad  renewal  projects  under  Title  I  of  the  Housing  Act  of  1949,  as  tceaded.  io  which 
the  Redevelops  or  any  of  th«  principala  of  the  Redeveloper  ia  or  haa  beets  the  redeveloper.  or  a  stockholder 
officer,  director  or  trustee,  or  pastaer  of  auchna  redeveloper: 


w 


11.     If  the  Redeseloper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  ia  to 
participate  in  the  development  of  the  land  aa  a  construction  contractor  or  builder:         N/A 

a.    Name  and   address  of  such  contractor  or  builder: 


b.  ilas  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  aa  a  responsible  bidder, 
refused  to  enter  into  a  contract  after  aa  award  has  bean  made,  or  failed  to  complete  a  coasu-jctioa  or 
development  contract?  CI3rIS         [     i  no 

If  Yea.  explain: 

c.  Total  amount  of  construction  or  development  work  performed  by  such  contractor  or  builder  during  the  last 
three  years:     $ . 


Cenerai  description  of  such  work: 


d.    Constructor  co*cracta  or  dtvelopmenta  now  being  perfcrrrved  bv   such  contractor  or  builder: 

CtHIi'lCi'lCH  c*  0**t    "C    I* 

:>r»icr  -m  :tvj::w<j),T  i.:cjt:cn  amccht  ""'.ri: 


'»?  )  ^  ■■  »•  -t.c-aco«  3-ai 


U  S    ~£PAflTM6NT  ~p  -C  USING  ANC  U*9.AN  lev  S'»C?MSNT 

inT  II     SEDSVELOPErVS  STATEMENT  Cr  QUALIFICATIONS  A.NO  FINANCIAL  RESPONSIBILITY  'Csnnnjeci 
e.    UutaUndina  c  on  jtruetion-ccntric:  3  vda  a/  lucii   contractor  jr  builder: 


5 


I  J.  Brief  laiemtni  respecting  equipment,  experience,  financial  capacity,  and  other  resources  available  to 

•»uch  contractor  or  builder  for  the  performance  of  the  worx   involved  is   '.he  redevelooment  of  the  land. 
specifying  particularly  the  qualifications  of  the  personnel,   the  nature  of  the  equipment,  and  the   general 


experience  of  the  contractor: 


N/A 


Does  an\   member  of  the  gov  erning  body  of  the  Local  Public    \gency  to  which  the  accompany  in  t  bid  or 
proposal  is  being  made  or  anv  officer  or  emplovee  of  the   Local  Public   Agency   who  exercises   any 
function*  or  responsibilities  in  connection  with  the  carrvi**  out  of  the  project  under  which  the  land 
covered  by  the  Redeveloper's  proposal  is  being  made  available,  have  wv   direct  ar  indirect  personal 
interest  in  the  Redeveloper  Mr  in   the  redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of 
such   proposal'  ,  CZ  r  -  5  S^10 

If  Yes.  explain. 


l>aes  anv  member  of  the  governing  bod\   of  the  locality  in  which  the  L'rban  Renewal   Area  is  situated  or 
any  other  public  official  of  the  locality,  who  exercises  any   functions  or  responsibilities  in  the  review  c 
approval  of  the  carrvingout  rjf  the  project  under  which  the  land  covered  by  the  Rede  velooer's  proposal 
is  being  made  available,  have  anv  direct  or  indirect  personal   interest  in  the  Redeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upoa  the  basis  of  such  proposal.'     L_TT-5       L/i  *»0 

If  'l  e-s.  r-cpJain. 


1  i-    Statements  and  other  evidence  of  the   Redevelop-tr's  qualifications  tnd  financial  responsibility  'other  :hzr. 
c.'.e  rinani.tai  Hc:cnei:  reftrrtd  a  .-i  I'.ert  iaj  its  attached  hereto  ana  teresv  made  a  pan  hereof  is  follows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 


I  ;5-)i 


certify  that  this  Redeveioc-er's  Statement  oi  Qualifications  und  Financial  Resoon  ability  and  t.".e  attacnea  evieer.c: 
of  the  Redeveloper's  qualifications  and  financial  responsibility,  including-  financial  statements,  are  '.rue  ana  carr; 
to  the  best  of  mv  (our*  knowledge  and  belief. - 


Dated: 


^><  Z'.? 


w  z:? 


'     !(  :.ie   R«a«»eio»«r  is  a  c=raor»uaa.  this  mientsi   *houia"   ie  jiasea  3*  'ha  ?-«sid«ai  aaa  iecr'tan-  si  :he  'araoraiioa:  if  u 
.Ciividual,   3v    >uc.l  lastviauai;     il  a    zither  tnia.   i»  aae  ol  :.i«  ;«rtaer»;     il  aa  muii  lot  ^aviaa;  i  arenaeai  a.-.a   »*cre«irv.    :» 
aae   it  ai  c  n  i  *  ('  ai'iietrj   ia»cj  U3>itiii  ai  :.".•  [iaaaenl  siaiua  aaa  jjaiilicamoas  ai  i1".*  3rta»«iao*r. 

5ec::aa    1C01.    Till*    i3.  a(  lS«  U.i.  Caa».  ?/ovia#»  a  fiaa  ai  aoi  -io/»  i.laa   J'.-.-CC   v    .rarivoa- 
a/   Sots,  .'ar  i:o>ia;:r  n4   -illfuilr  -i«t:aaj  ar  j»l3<  tar   'nx  »ri:iaaj  ar  :ae-~m«at.   aaa-'aa; 
aa  ut  ■>»*uui*-it  miriai  ar  tairr  it  a   -a«ii»-r  »i-iia  •;•  ;ar'.»d  ;c:iaa   s(  aav    Zcm'.-eii 


-.  c 


*i  ilieal  iaai 


rai    3i  3oi  norm  '..-.aa  :m   »*«n 
i-"".*    iain>  io   r:siaJ   «a»   faia«,   fietlfi 


\-hCZA    -,-zat 


DISCLOSURE    STATEMENT 


Any   person    submitting   a   development  prcposal    to   the  City  of  Boston   must 
truthfully   complete   this   statement  and   submit  it  z~:cr   ca   being   formally  desig- 
nated   for   any   project. 

1  .        Co   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real    estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


2.        Are  any  of  the  principals   employed   by  the  City  of  Ecston?      If  so,    in 

what  caoacity.      (Please   include  name  of  agency  or  department  and   posi- 
tion  held   in   that  agency  or  department). 


Have  any  of  the  principals   previously  owned   any   real   estate? 
where   and   what  type  of  property? 


If  so, 


Were  any  of  the  principals   ever  the  owners  of  any  property  upon   which 
the   City  of  Boston   foreclosed   for  his/her  failure  to   pay   real   estate  taxes 
or  other   indebtedness? 


Have   any  of  the  principals   ever  been  convicted  of  any  arson   related 
crimes    currently   under   indictment   for  any   such   crimes1 


Have  any  of  the  principals   been   convicted   of  violating   any   law,    code, 
ordinance    regarding   conditions   of  human   habitation   within    the   last 
three   (5)   years? 


SIGNED    UNDER    THE    PAINS   AND    PENALTIES   OF   PERJURY    THIS 
Cay   cf  ,    13 


"/'SIGNATURE: 
'^ADDRESS: 


NHD2/C/MASTE3/" 


Develct 


s   atateme.' 


STATEMENTS  OF  TRUST  BENEFICIARIES    (INDIVIDUAL  CONDO.MINIUM 
UNIT  OWNERS) 


US.  DEtARTUtHT  Cf  MOUSING  *NO  UfllAN  C6V6(."0VgHT  ** 

CMg  No.  53B 


PART  II  •  REDEVELC^fl-3  STATSM8NT  OF  QUALIFICATION*  ANO  FINANCIAL  H6SPON313IL 


JTY 


Tain,-,,  ro  MUO  U.lotl  «.,«.,„«•  or  |,„  3,  „  An,,.,*  "Vm.*  '"    °°  "" 

I.     J.     V.,me  of  Redeveloper:  CARLETON   LAND   TRUST 

'b.     \ddres»  and  ZIP  Code  of  Redeveloper: 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 


in  die  Citv  of     Boston  '   Massachusetts 

is  described  as  follow*:  " 


Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    U  ;^«^«v,.ope,  .  subsidis^of  or  affiliated  -Uh  anv  otoe,  corpora  or  cocpor.doo.  or  anv  other  fir. 
firm.  ^  ^  reCt°r*  "  t^J•{":,  COmn,°a  <°  *•  H^-v«lop.r  .od  auch  other  corpor.uoa  or 


Hie   financial    condition  of  the  Redeveloper.  as  of 

's  Js  reflected  in  the  attached  financial  statement.  ~  ' 

'NOTE:     \tt«,ch  l0  (fci,  statement  .  certified  ?in*nc;ai  statement  showing  the  assets  and  the  liabilities 

b.sed  on  a  proper  audtt.    If  the  data  of  the  cert.fied  financial  statement  precede,  the  date       "„         . 
«....«.  bv  .or.  ,h«  m  months,  also  attach  „  interim  b.l.oc.  sheet  not  more  ,han  6oly[  old.) 

v  See  Statement  completed  by  Trust 


See  Statement  completed  by  Trust 


"    llZd\  {l[hl  der\T7  ^  'V  ''nd  7   "  ^  °fatJ'aed  *"**  MUrCea  0lhw  th»  *•   R^-eioo.r-s  Own 
fund.,  a  secernent  of  th.  Redeveloper'.  plan  for  financing  the  acquisition  and  development  of  th'«  land: 


See  Statement  completed  by  Trust 


"U0-4OG4  i»-59l 


U  S.  3c?AflT«J€.HT  Zf   -CLSING   ANO  L'P8AN   CSVSLCPVtgNT  B-3r—  Accr-^j 

?A*T  ||  .  REDgVELCPSB'S  STATEMENT  0?  QUALIFICATIONS  A.NO  FINANCIAL  RESPONSIBILITY  r^rrfow/""0*^ 

5.    Sources  and  amount  of  cash  »v«»Ubi«  to  Redevelooer  to  meet  epuity  re^uirswenta  af  :he  proposed  aadcrut; .- a: 

See  Statement  completed  by  Trust. 


[n  bank*: 


c:ci  o»  •*>.« 


S 


b.     8y  loans  from  affiliated  or  associated  corporation*  or  firms: 
«•*-«.  »co»»j«.  ma  n»  esc*  3»  iou»c« 


c.     By  sale  of  readily  stable  assets: 

C(  JC  «l»TiOM 


I  I  T    VI  LU« 


s 


Names  and  addresses   of  bank  references: 


See  Statement  completed  by  Trust. 


Has  the  Redeveloper  of  ( if  any)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 
Redeseloper  or  said  pareat  corporstion,  ur  jnv  of  the  Redeveloper's  '"fficers  or  prtneipal  members,  ihare- 
boiders  or  investors,  or  other  interested  parties    (as  listed  in  the  r-.-^oonses  to  Items  5.0.  And  7  af  :nc 
Rede-jtloper' s  2tstemc.it  far  public  Ihsslosure  and  referred  to  herein  as  "principals  of  the  Rede \  eloper'"') 
been  adjudged  bankrupt,  cither  vuluntarv  or  involuntary,  within  the  past  10  years?       [^r£s         (T^^o 


If  Yes.zive  data,  place.  and  uader  what  name. 


b.    Has  the  Redevelooer  or  anvone  referred  to  above   as  "principal*  of  the  Rcdc  elooer"  been   mjjortd  for 
or  convicted  of  anv  feiooy  within  the  past  10  »  ears?  [__  r  js         :  V^o 

If  Yes.    jiv«   fcr  each  cim  (1)   dale,  ('23   charze.  '  1)  place.  (  i)   Court,  and  (5)   action  taken.     Vttjih  anv 
expianatioo  is-«ra«d  necsssarv. 


9.    a.     Undertakings,  comsarable  to  the  p<oposed  redevelopment  v»ork.  «hi».h  have  bern  completed  bi    the 

Redeveloper  or  a2v  of  the   principal*  of  the   R  edeveioner.     including  idenltficull»<l  and   brict   dra<.r'pti< 

esch  project  and  data  of  completion: 


AST  II  •  aSDSVSLC^lS'3  STAT—^NT  Cr  OJAUF1CATICH3  A.HO  FINANCIAL  aS2^C«3!3tUTl'  fCsneray*?; 

/  b.     [f  Aa  Redaveic?**  cr  aay  of  the  pr-_->::=ai3  of  the  Sedevelcs-er  hu  <*v»f  ve«a  as  sacJeryet.  is  *  supervisory 

capacity,  fez  cseat.-=ct:*a  csct.-s.ctar  cr  builder  on  uadertakists:  ca-epareale  to  the  prop-c«»d  .-*<:  e>  e  *3  ?  a:  en  t 
"Otx,  aat  of  such  e»cicy«-»,  ua«  aad  add.-esa  at  erapioyw,  title  of  pearler.,  a.-.d  br.«  descr.pces  at  -crx-. 


10.    Other  federally  aided  urbaa  renew,!  projecta  under  Tltla  I  of  the  Houaing  Act  of  1949.  ta  aaeadad.  ia  which 
the  Redevelop-er   or  any  of  the  principale  of  the  Redeveloper  ia  or  haa  been  the  redeveloper.  or  a  stockholder. 
officer,  director  or  truant,  or  partner  of  such  a  redeveloper: 

U.     If  the  Redeieloper  or  a  pa/eat  corporation,  a  suiaidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  ia  to 
pirticipate   in  the  development  of  the  land  aa  a  construction  contnetor  or  builder:         N/A 

a.    N'jn«  and   address  of  such  contractor  or  builder: 


b.  Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  aa  a  responsible  bidder. 
refused  to  enter  into  a  contract  after  aa  award  has  been  mad*,  or  failed  to  complete  a  constrjc'.ioa  or 
development  contract?  ^J  TJS         I 1  H° 

[f  Yes.  explain: 

c.  Total  amount  of  construction  or  development  woric  performed  by  such  contractor  or  builder  duriaj  tae  Ust 
three  years:    J . 

Ceneral  description  of  such  work: 


d.     Cooalracaast  c^ae-neta  or  dtvelopmenta  now  b-stai  performed  bv   such  contractor  0t  builder 


ic:n::"Ci  rto m  c* 
::nr»ic*  a«  :iv(l:in»),t 


; *  ~z  -a   it 

:an»i_a  - 1  a 


"CC-acsa  3-ai 


U  S.  :h  =  a^-msst  Zf  -Ci-S;sC  a.nO  -  =  3>n  :Sv6-_C?M6NT 
§S7  II     REOSVSLOPSfl'S  STATc.MENT  Cf  CUA  Li  F  ICATICNS  A  NO  FINANCIAL  3  S3PC.NSI  31  Li  TV    Cj.->- 
e.    Uui3U(i::nj  lonstructun-crsni.-ac:  :;-3  -'   iu'~  wscw  ir  builder: 


12.  Brief  sutement  respecting  equipment.  experience,  financial  Capacity,  and  other  resources  available  '.3 

■>uch  contractor  or  builder  for  the  perforrrtaace  of  the  worx  involved  in  she  redevelopment  of  she  land, 
specifying  particularly  the  qualifications  of  the  personnel,  the  nature  of  the  equipment,  and  the   general 
experience  of  the  contractor:  W/A 


t  J.     a.     Does  <n\   member  of  the   governing  bodv  of  the  Local  Public    \gency  to  which  the  accompanying  bid  or 
propose!  is  being  -nade  or  anv  officer  or  emplovee  of  the   Local  Public    Ajency   who  exercises   anv 
functions  or  responsibilities  in  connection  with  the  carrviag  out  of  the  project  under  which  the  land 
covered  by  the  Redevel  oper's  proposal  is  being  ,-nade  available,  have  afl>   direct  or  indirect  personal 
interest  in  the  Hedeveloper  ur  in  the  redevelopment  ur  rehabilitation  of  the  property  upon  the  bajis  or 
such  proposal'  CIT-5         fC^O 


If  Y 


es.  explain. 


Does  anv  member  of  the  governing  bod\   of  the  locality  in  whuh  the  Urban  Renewal   Area  is  situated  :r 
in\    other  public  official  of  the  locality,  who  exercises  any   functions  or  responsibilities  in  the  review  c 
approval  of  the  carrvin  g  nut  of  the  proj  ect  under  which  the  land  covered  by  the  R  edeve  loser's  "  rocosai 
is  being  made  available,  have  anv  direct  or  indirect  person*]   interest  in  the  Redeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of  such  procosal.J     (_  r  ES       i  >-^c<0 

If  ^  es.  (-vpfain. 


I  ♦  •    Statements  and  other  evidence  of  the   Redeve  lopcr's  qualifications  and  financial  responsibility  'st.'.er  :.*.—•. 
.'•-.e  tinanctai  iiz:s^.e~.:  referred  a  :n  liefn   i~l  are  attached  hereto  anc  -»rrov  -ace  a  par.  hereof  as  follows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 

[  ,-"-»' 

certify  that  this  Redeveios<r's  Statement  of  Qualifications  und  Financial  Resoon  sibili  tv  and  the  attaches  evicenc 
of  the  Redeveiocer's  qualifications  and  financial  responsibility,  including  financial  statements,  are  '.rue  a,-io  ::.'-- 
to  tr.e  best  of  .t.v  (onri  xnowledae  and  belief.- 


**/**/*  2- 


Dated: 


—  z:p 


««  L? 


II  she   ^isiifisMr   is   i   csrsofiuao.   t.Hia  siaiene-t    ,houid   1<   j>x3td    5»  '•*•   P-»sic«at  jaa  iec!".»rr  ai   :he  -irooric  iaa:   if  la 
.aiiviauai.   3»    sues:  individual;     if   i    ;ar'-aer-jrti  o.   J»  aae  of  •..*.•  ;ir'.:tr»;     if  aa  estuv  Jot  -aviat;  a  jreaiaem  i.-.a   ■arrecar*.    :» 
ase  af  ita  c.*.iet  aificrri  .-.a-riaa;  cooeitc  si  the  ilaaaeiai  iiatua  jaa  auauficauoaa  ai  iha   3.mi'«i;3«'. 

s--n:v  'ar   ~mt  Can  i  f  igai  icat     5ec:;oa    ICQI.    Tiiia    i3.  af  ;i«  (j-S.  Cad».  aro»ia«»   a   fia«  ai  aai  -io/»  ..Ma   SI  3.000   v    .^ariuaa- 
"<:i   ai  aai  norm  i.-ja     in   »r«ra.  ar   seta,  far  i:o>j;it  aad   willfully  i"i'!  ar  jaiaaj  ia»   'hk  -'mat;  ar  I3fii«ii.   taawiaaj 
:.*.«    v»/n»  19  r:ar«  j   i:t   falsa,   fietlliaua  *t     rnuu.fti  iijt»-!ai   ar  rairr  is  •   -aaiirr  -<L.1ia   'a*     it  -.*4  iciias   af  jav    _<aaf.~eai 


Any   person   submitting   a   development  proposal   to  the  City  cf  Ecstcn  mus; 
truthfully   complete   this   statement  and   submit  it  prior   to   being   formally  desig- 
nated   for   any   project. 

1.  Do  any  of  the  principals   owe  the  City  of  Boston   any  monies   for  incurred 
real   estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness' 

2.  Are   any  of  the   principals   employed   by  the   City  of  Boston?      If  sc,    in 
what  cacacity.      (Please   include  name  of  agency  or  department  and   posi- 
tion   held   in   that   agency  or  department). 

3.  Have  any  of  the  principals   previously  owned   any   real   estate?      If  so, 
where  and   what   type  of  property?     ygy 

4.  Were  any  of  the   principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Boston    foreclosed   for  his/her  failure  to   pay   real   estate   taxes 
or  other  indebtedness? 

5.  Have  any  of  the   principals   ever  been   convicted  of  any  arson   related 
crimes   currently    under   indictment   for  any   such   crimes? 

5.         Have   any  of  the   principals    been   ccnvicted   of  violating   any    law,    ccce. 
ordinance   regarding    ccnditicns  of  human    haoitat;cn    within    the   las: 
three    (3)    years? 


SIGNED    UNDER    THE    PAINS   AND    PENALTIES   OF   PERJURY    THIS 
JO  /^       Day   cf         ^^v^ ,    19_£-2. 


"SiGNA~L'P: 


^""ADDRESS: 


~Z^ 


j^s~<rpt/-   J~~  ^£^?7~y 


NHD2/C/MASTER/7 


Deveiccer's   Statement 


REDEVELOPERS'  STATEMENTS 


Please  complete  and  sign  the  attached  two  forms 


l.    Part  II  of  the  HUD  Redeveloper' s  Statement  of 
Qualification  and  Financial  Responsibility  (Answer  only  questions 
8. a.,  8.b.,  9. a.,  9.b.,  10,  13. a,  and  13. b.   The  remaining 
questions  and  Part  I  will  be  completed,  signed  and  submitted  by 
the  Trust . ) ;  and 


2.    The  Disclosure  Statement 


awh.me*] re* 


STATEMENTS  CF  TRUST  BENEFICIARIES  (INDIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 

U.S.  ZetARTUCHTCf  MOUSING  *NO  UB8AN  CEVEt^^T 

OMJ  No.  SC«o=a^ 
PART  ,«  •  REOCVELOrCR-3  STATEMENT  OF  QUALIFICATIONS  ANO  F.NANClAt  RESPONSIBILITY 

(F"  C-''«« ""I  0Hi<-i  U».  W  rf»  Lx'i  Public  >^,ey  ,„W  rfc,  O.oon«.fl,  J  Hov„«  ami  Uffc«  C 

Trw..,,  r,  MUO  U»h.s  R.<,v,„d  *  |,„  3b  i,  A„,..„J  «Y7,*,  &"*'«o-"'.    0,  Ho, 

I.    a.    W.me  of  Redeveioper:  CARLETON  LAND  TRUST 

'b.     Address  «nd  ZIP  Code  of  Red«velop«r: 

2.    Th,  land  uo  which  ti,  R.d.v.lop^r  pnpoM.  to  enter  into  .  contract  for    or  und-.«-^;  U 

the  p<irch,s«  or  lMM  of  |a(Mj  from  *  *  un««"'"4«««  -iih  r«.p««  to, 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 


W««o/t'r««    *««»*   o,  /)•<!»«'», 


I  P iviKt  Anaj 


in  tiie  Citv  of  Boston  '       Massachusetts 

. — .  itata  of 

is  described  as  follows:  "         "  " 


Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  ^-eloper  .  -b.WI^.1  or  affiled  with  My  oth.r  corporate  or  eoe,or.tioa.  or  »y  other  fir, 

1  lt«*£Zt7Z:iTU'Z  f!nn  bY  ^  M,i  ,ddre'-  ^  ita  ^-iP- 1  Hooper. 
finn.  'y  0fneer'  ",d  d,r"t0f»  «'  "«••■  commo.  to  the  Red.veloper  .nd  such  other  c«por.«ioa  or 


I-    *•     H,e   financial    condiuon  of  ch •  Redeveloper.  ..  of 

'■  M  reflected  in  the  attached  finonciol  statement.        ~  " ' 

'NOTE:     Atuch  to  th«,  statement  .  eertifi.d  fiaanciol  statement  shown,  the  assets  and  the  U.bilitie, 

.   „  See  Statement  completed  bv  Trust 

iTnlZlH'"  ^  1Ud"°r  "  ?Ub'iC  aCe°UnfM£  :"°  """"^  th'  "*'  °°  ""«"  "«  fi— «-I  -te. 

See  Statement  completed  by  Trust 

nd..  a  statement  of  ,h.  Reoeveloper  ,  plan   for  fitUflcing  the  acqu.s.t.on  and  deveiocment  of  th,  land: 

See  Statement  completed  by  Trust 


hcC-«OC4  i9-WI 


U.S.  :E?*flTVINT  ZF  hCLSING  a.nO  UPa>N  CeV€^.CPMSNT  c->—  a=cr?v«a 

PAST  II  .  RSQEVELCPSR-S  STATEMENT  OF  QUALIFICATIONS  A.NO  FINANCIAL  flE&PCNSiaiUTY  'C^taw;'"' 

3.    Source j  tod  amount  of  cuh  a  v  •liable  to  Redeveloper  :o  meet  esuity  re^uireffleata  of  the  pr^coses  -.-.ierva*. n a: 

See  Statement  completed  by  Trust. 


In  b. 


i-«.  i;:»iii,  *  -o  ;: 


b.    Br  lo«n»  from  affiliated  or  associated  corporation*  or  firms: 
■<»««.  icc«i!i.  ixo  n»  c:et  a*  icvj»ct 


J 


c.     By  sale  of  readily  soluble  assets: 

5l!C«l»Ticn 


■  5*j  am  uie^j 


\anes  and  addresses   of  banit  references: 


See  Statement  completed  by  Trust. 


3.    a.     Has  the   Redeveloper  of  (it  arty)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 
Rede\eloper  or  said  parent  corporation,  ur  anv  of  the  Redeveloper's  ■•fficersj  or  principal  members,  share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  r-.-sOonses  to  Items  3.0.  afld  7  of  We 
Redevelocer' s  italene.it  far  public  [Usslosure  and  referred  to  herein  as  "principals  of  the   Rede\  eiooer"') 
been  adjudged  banxrupr.  cither  vuluntarv  or  involuntary,  within   the  p^st   10  years?         _Jrfs         P*/'  -<o 

If  fes.  give  data,  place.   ami  uoder  what  name. 


b.     Has  the  Redeveloper  or  mvonc  referred  to  abo\e   as  "principals  of  the  Dcdcvelooer"  been   indicted  for 


or  convicted  of  anv   feioav  within  the  past  10  »e<*rs? 


r£5         ^,< 


If  Yes.   jive  fcx  each  cim  (1)  dale.  1*2)   charse.  '  ))  place.  (  i)  Court,  and  (5)  action  t*l>en.     \itjth  am 
exoianslioa  iremed  necesiarv. 


9.    a.     Undertakings,  comsarable  to  the  proposed  redevelopment  \»ork.  «hn.h  hjve  been  completed  bv    the 

Redevelocer  or  *zy  of  the  principals  of  the  R  edeveioiier.    including  identifitjU'""  ana  brtcl  ursir'pi 

each  project  anci  date  of  completion: 


>*r*   i  Cf    ?   ZA 


APT  II  •  BSSSVeLCPSa'3  STAT«-s»2NT  Cf  CUALif  ICVT1CN3  A.SO  F IMAJtCil  RSS^CNSSaiUTT  (Ccncrxrea) 

/  i>-     Lf  •.>.»  Redevelop**  cr  any  of  '-he  ?r---*::=ala  cf  the  Redeveloper  hu  ever  !>e«a  ta  eacJove-t.  is  a  supervisory 

capacity,  fcr  csaat.-octxa  contractor  or  builder  on  nadettikmja  coctparaole  co  '.he  propoae-d  :e<ieveJop  =  ent 
•or*.  -3-i«  of  iwch  esplcye-e,  ya«  aod  acdresa  of  employer,  cilia  of  poaiuort,  and  brief  descnpx:ca  of  *crk-. 


[0.    Other  federally  aided  urban  renewal  projecta  under  Titla  I  of  the  Houaing  Act  of  1949.  aa  amended,  in  which 
the  Redeveloper  or  any  of  tha  principala  of  the  Redeveloper  ia  or  haa  been  the  redeveloper.  or  a  stockholder, 
officer,  director  or  trustee,  or  partner  of  such  a  redeveloper: 

II.     If  the  Redeseloper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate   in  the  development  of  the  land  aa  a  construction  contractor  or  builder:         N/A 

a.    Name  and   addresa  of  such  contractor  or  builder: 


b.  lias  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  aa  a  responsible  bidder, 
refused  to  enter  into  a  contract  after  an  award  has  been  made,  or  failed  to  complete  a  constriction  or 
development  contract?  C^TIJ         [      '  no 

If  Yes.  explain: 

c.  Total  amount  of  construction  or  development  work  performed  by  such  contractor  or  builder  iurtnj  the  last 
three  years:     J . 

Cenerai  description  of  such  wori: 


d.    Cooatrucuoa  e-oatracto  cr  developments  now  b-jiai  performed  by   such,  contractor  or  builder 

ic:ir:»ic»'iaNcr  o*'t  *o   u 

::>ir»»c*  :•  :ivil:'«>ht  uscaticm  mounr  ::><»'.. i~t: 


iS?Jd?»!a  -UC-SCO*  :j-»3) 


1ST  II     REDSVELGPSrVS  STATEMENT  Cf  QUALIFICATIONS  A.NO  FINANCIAL  3  ESFONSiaiLlTY  'Ccnnnuee)  ''**  '"   i:  = 
e.    Uutaundina  t  onsiraction-cont.-act  bic'a  of  such  sontrscts-r  jr  builder: 
».«»ci-«o  »  c«-g  t  «"Cuh  •  :»  • ;   :••-«; 


I  _\  Brief  statement  respecting   equip  ment.  e  xaer  :ence.  financial  c-tOacitv.   and  other  resources   available   >3 

>uch  contractor  or  builder  far  the  performance  of  :he  worx  involved  in   the  redevelopment  of  the  Una. 
specifying  particularly  the  qualifications  of  the  personnel,   '-he  nature  of  the  equipment.  and  trie   je.nerai 


experience  of  the  contractor: 


N/A 


Ooes  *n\  member  of  the   governing  bodv  of  the  Local  Public   \gency  to  which  '-he  accompanvmj  bid  or 
proposal  is  being  made  or  an»  officer  or  emplovee  of  the  Local  Public   \jency  who  exerctses  any 
functions  or  responsibilities  in  connection  with  the  carrying  out  of  the  project  under  which  the  land 
covered  by  the   Redeveloper's  proposal   is  being  made  available,  have  lav   direct  or  indirect  personal 
interest  in  the  Hedeveloper  Mr  in   the  redevelopment  or  rehabilitation  of  the  property  upon  the  ba-si*  of 
such   proposal'  ^1!!       J2<0 

If  Yes.  explain. 


Does  anv  member  of  the  governing  bod\   of  the  locality  in  which  the  L'rban  Renewal   Area  is  situated  or 
anv  other  public  official  of  the  locality,  who  exercises  anv   functions  or  responsibilities  in  the  review  or 
approval  of  the  earrving  nur  of  the  proj  ect  under  which  the  land  covered  by  the  Redevelooer's  proposal 
is  being  made  available,  have  *nv  direct  or  indirect  persona]   interest  In  the  Redeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of  such  proposal?     Q^rss       j  *^<o 

If  \  es»  rxpiain. 


1  »•     Statements  and  other  evidence  of  the   Redeve  iope_r's  qualifications  4tid  financial  responsibility  'o:S.er  'Jtca 
l.:e  financial  iLzteneil  referred   a  .n.  /:«m   la  J  are  atuc.-.ed  hereto  ana  lereov  made  a  par.  hereof  as  follows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 


[  i*e)l 


certify  that  this  Redeveloper's  Statement  of  Qual  u'icalions  and  Financial  Resoon  sibili  tv  and  t.ie  attaches  evieenc 
of  the  Redeveloper's  qualifications  and  financial  responsibility,  including  financial  statements,  are  '.rue  and  cor-; 
to  the  best  of  mv  (ouri  knowledge  and  belief. - 


Dated:     S*%p^ 


&4ZZL£A 


<_><-?/  y»'^ 


Dated: 


'<  z:?  r.s*i 


f2//£, 


C2.,//L> 


(  •••■»«   3*4«<reioo«r  ia   a  carocrtnaa.   I  Jits   naiemeat    viouid   3*   nei<   Sv  ths   ?:tsis«at  aaa  5ec.*»'ir»  zl    *.e  'arooriuoa;     f  «a 
aeiviaual,  o»   sues  :33ividual;    i(  i   partaershia.  b»  aae  of  :.1«  oariaers;    1/  aa  eatuv  :ot  lavio*  1   orejiaeai  j.ia   »«cretarv,   :» 

zt  al  ut  eSiel  ai'iicrri  Saviaij  Li:>i^ti  ai  :.".•  (iaaacm  seat-as  «aa  auahficitioas  al  ih«   3.  «-ae»«iaa>»r. 

'  — any  ';r  "nn  Ctfriiimnaai     5ec::aa    1C01.    Till*    13,  a(  Lb<  (J-S.  Caa».  avo»i<a«»   ■   fiaa  ai  aoi  -io/»  -..lia   J'.C.COO    v     -ar-.uaa- 

iat  ar  iar-jneat,   isawiaa; 


-eat   31  iai  nart   ;.-ja  lira   »»«?».  3*  saia.  far  xaowj^iy  43d   »iilfuilr  naa:aaj  ■*  j«l3«;  ht   !aia« 

the    v»m»  10  rsataia   tav   'ai««.   iic::tiau»  ur   'rtiuuicit  itai#^eac   ar  eairr  1a  «   -aaltrf  ••iL.'Jia   :S«  ,-ir-.»a  icnaa   3/  iar    r*»r:~eat 


DISCLOSURE   STATBMSN' 


Any   person   submitting   a   development  proposal   to  the  City  of  Boston  must 
truthfully   complete   this    statement  and   submit  it  prior   to   being   formally  desig^ 
nated    for  any   prcject. 


1 


2. 


Do   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real    estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


/2&L 


Are  any  of  the  principals   employed   by  the  City  of  Boston?      If  so,    in 
what  capacity.      (Please   include   name  of  agency  or  department  and   posi 
tion    held    in    that   agency  or   department). 


/?£<> 


3.        Have   any  of  the  principals   previously  owned  any  real   estate?      If  so, 
where  and   what  type  of  property? 


/PU. 


Were  any  of  the  principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Boston   foreclosed   for  his/her  failure  to  pay   real   estate   taxes 
or  other  indebtedness? 


/?ic 


Have   any  of   the  principals   ever  been  convicted  of  any  arson   related 
crimes   currently   under   indictment  for  any  sucn   crimes? 


X7?^ 


Have   any  of  the   principals    been   convicted   of  violating   any   law,    coce, 
ordinance   regarding    conditions  of  human   habitation    within   the  last 
three   (3)   years? 


s7Zl- 


SIGNED    UNDER    THE    PAINS    AND    PENALTIES   CF   PERJURY    THIS 
^/^^<^  .  Day  of     ^tyj^.c^-        2/  ,  J  9  ?  ^" 


[/SIGNATURE: 

'/ADDRESS: 


ysz  ^  l&S  /f-Udr/l  sM.ilcS 


/{*.<../  M  £ 


^^vi     //77/^     6  Z//Cr, 


NHD2/C/MASTER/ 


Develooer's   Statement  fo; 


STATEMENTS  OF  TRUST  BENEFICIARIES    (INDIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 

U.J.  36JA«TM«NT  QP  MOUSING  *NO  UP1AH  OEVSUC^gNT  C*t  «TiZR<xr 

PAflT  II  •  REDSVELO^R-3  STATEMENT  OP  QUAL1FICATICHS  ANO  FINANCIAL  HE5PONS18ILITY 

(Far  Confidential  QHiewl  U»«  •*  rh-  Local  Public  Ao*f,ey  arts'  rhe  C«oon— nt  3.  Heutin^  jr*  Urban  Cw<nlocm«nr.    Oa  Not 
Tran»«i»  fa  MUO  Unless  Requeued  or  Iresi  3b  il  ini««(M  "1*t.") 

{.    3.    \.,me  of  Redeveloper:  CARLETON  LAND  TRUST 

*b.     \ddress  and  ZIP  Code  of  Redeveloper: 

2.    The  Und  oa  which  the  Redevelop^  propoeea  to  enter  into  «  contract  for.  or  understanding  with  respect  ta, 
the  purchase  or  lets*  of  land  from 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 

(.*>am*  0/  (.'tea  An**,*  or  4<4«v«<op«  M  P'Oiil  ArtnJ 


in  il..  rirv    1  Boston  «.  '.       Massachusetts 

en  we  l.ity  of  ___ ,  State  of 


is  described  as  follows: 

Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveloper  a  subsidiary  of  or  affiliated  with  any  other  corporation  or  corporation*,  or  any  other  firm 

If  >es.  list  each  such  corporation  or  firm  bv  nanse  and  address,  specify  its  relationship  ta  the  Redeveloper. 
.ind  identify  the  officers  and  directors  or  trustees  common  to  the  RedeveIop«r  and  such  other  corporation  or 
firm. 


1.    a.     The   financial    condition  of  the  Redeveloper.  as  of ,  19 

is  js  reflected  in  the  attached  financial  statement. 

iN'OTE:     Attach  to  this  statement  a  certified  financial  statement  showing  the  assets  and  the  liabilities. 
including  contingent  Uahtlitita,  fully  itemiied  in  accordance  with  accepted  accounting  standard*  and 
bjsed  on  a  proper  audit.    If  the  data  of  the  certified  financial   statement  precedes  tha  data  of  uts  sub- 
mission bv  more  than  sis  months,  also  attach  aa  interim  balance  sheet  not  more  than  60  days  old.) 

See  Statement  completed  by  Trust 

b.     Vdme  *nd  eddrese  of  auditor  or  public  accountant  who  performed  the  audit  on  which  said  financial  state 
ment  is  basWt 

See  Statement  completed  by  Trust 

J.    If  funds  for  the  development  of  the  land  are   a  be  obtained  from  sources  other  than  the  Rede  veiooer'  s  own 
fund*,  a  statement  of  the  Redeveioper's  plan  for  financing  the  icquiaition  and  development  of  the  land: 

See  Statement  completed  by  Trust 


4  0/7  3*—  -CC-60G4  i»-W) 


?A^T  II  .  REDEVELCPSH'S  STATEMENT  OP  QUALIFICATIONS  ANO  PINA.NCiAL.  aESPCNSiaillTr-   C^mun)  ~' 

3.    Sources  tod  amount  of  cash  av«tUbl«  to  Redeveloper  tome;',  esuity  requirements   31  the  ;f-;:o5t-  »ad«a»;.ii; 

See  Statement  completed  by  Trust. 


i.  r.i 


:C»«JJ.    *~0    I!»   CSSC    S*    !'»' 


b.     By  loans  from  affiliated  or  associated  corporation*  or  firms: 
•.*-«.  icoisi.  »»<o  n»  c:e»  of  iou»c« 


c.     By  sale  of  readily  salable  assets: 
cue  kotion 


"H«tT    V1UI 


$ 


Name  sand   addre 


sses   ot  oanx  re!erences: 


See  Statement  completed  by  Trust. 


Has  the   Redeveloper  or  fif snr)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 
Redeveloper  or  said  parent  corporation,  or  anv  of  :he  Redeveloper's  ''fficfrs  or  principal  members,  share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  responses  to  Items  5.0.  and  7  of  the 
Redeveloper' t  Statement  far  public  l)isclasure  and  referred  to  herein  as  "principals  of  the   Rede%  eiooer") 
been  adjudged  bafli/upt.  either  voluntary  or  involuntary,  within   the  past  10  years?         \r-i         j^X"  iQ 

If  Yes.  give  data,  place,   a/ul  under  what  name. 


b.    Has  the  Redeveloper  or  aa»one  referred  to  abo\e   as  "principals  of  the  Rcduvelooer"  been  indicted  fur 
or  convicted  of  anv   feionv   ««iiaia  the  past   10  y  e.^rs?  I ,r£S         i^.10 

If  Yes.   jiv«  fcr  each  caov*  (1)  date.  ("23   charse.  '  1)  place.  (  i)  Court,  and  (5)  action  tate.1.     \ttj«.h  anv 

•  isianaiioa  iwraed  iccoMrv. 


9.    a.     Undertakings,  comsarable  to  the  proposed  redes  eiooment  «ori,  whivh  have  hern  conaieted  b<    the 

Redeveiacer  or  aav  of  tr.e  principal*  of  the  Redeveloper.     including  identification  *na  oriel  uVa«.r>p(i»n  -<f 
esch  iro'ect  ana  iata  of  c-imoietton:  ■.      ■. 


X37  II  •  RSCSV2LCPW3  3TATc.^2.NT  C?  OJ.1UFICA71CN3  A.WO  f  IN  Axe  MX  3 E*?C?« J3IUTY  ^C^c«^«^ 

/  b.     [f  Jla  3e<i*veioc»*T  cr  any  c^  '-he  pr:-Tc:=aia  at  the  Sedevelcpo  has  ever  p-evu  aa  -aoiovet.  ia  »  supervisory 

c-apacirr,  fcr  construction  csetnctor  or  builder  on  undertake  43  cscp*[-»oie  to  the  p*3po«*d  :wdrveaop  =  enf 
•Orx,  saa«  of  staca  esapicye-e,  ass*  and  acdresa  at  employer,  title  of  ?c*iucn,  and  bnei  descr.pvien  of  *cr*-. 

1*7* 


tO.    Other  federally  aided  urban  renew*!  project*  under  Title  I  of  the  Homing  Act  of  1949.  a*  aaseaded.  in  which 
the  Redeveloper  or  any  of  th*  principal*  of  the  Redeveloper  ia  or  ha»  been  the  redeveloped  or  a  stockholder, 
officer,  director  or  trustee,  or  pcrtaer  of  such  a  redeveloper: 

Y-  '■/"'*  </ 

11.     If  the  Redeveloper  or  a  parent  corporjtion.  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate   in  the  development  of  the  land  aa  a  construction  contractor  or  builder:         N/A 

a.    Name  and   address  of  such  contractor  or  builder: 


b.  Mas  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  aa  •  responsible  bidder. 
refused  to  enter  into  a  contract  after  aa  award  has  been  mad*,  or  failed  to  complat*  a  constractioa  or 
development  contract?  Qr(i         I     I  hO 

If  Y  es.  explain: 

c.  Total  amount  of  construction  or  development  work  performed  by  such  contractor  or  builder  duriaj  tie  last 
three  years:    1 

Ceneral  descrtptioa  of  such  work: 


d.     Construction  er*erac:s  or  development*  now  b-iinj  perfcrrved  by   such  contractor  or  builder 
::nthc*  :»  civiij^jxt  v.scat-ch  amount 


~  a • t  rs  it 


^jdJ>»  -i.c-sco«  3-ai 


IT  II     flSOEVELO?SrV5  STATEMENT  GF  CL'Atir ICATSCNS  ANO  FINANCIAL  SESFONSiaiLlTY  'Csnnrveei 
e.     (JutaianOing  c  onsiruct:  an-cont.-ici   bids   sf   such   contractor  or   builder: 


-u3  '<o    ;'? 


I  2.  Brief  lUiemenl  respecting  equipment,  experience,  financial  capacity,  and  other  resources  available  to 

■>ueh  contractor  or  builder  for  the  performance  of  the  »or«  involved  in  the  redevelopment  of  :.".e  land. 
specifying  particularly  the  qualifications  of  the  personnel,  the  nature  of  the  equipment,  and  the   general 
experience  of  the  contractor:  M/a 

I  J.     a.     Does  anv   inrmber  of  the   governing  body  of  the  Local  Public   \gency  to  which  the  accompanying  bid  or 
proposal  is  being  made  or  anv  officer  or  emplovee  of  the   Local  Public    Agency   »ho   exercises   any 
function*  or  responsibilities  in  connection  with  the  carrying  out  of  the  project  under  which  the  '.and 
covered  by  the   Redevel  oper's  proposal  is  being  rmde  available,  have  anv   direct  or  indirect  personal 
interest  in  the  Redeveloper  or  in   the  redevelopment  ur  rehabilitation  of  the  property  upon  the  basis  of 
such  proposal'  ,  CZT-5         ^]nO 

If  Yes.  explain. 


b.     Does  anv  member  of  the  governing  bod*   of  the  locality  in  which  the  L'rban  Renewal   Area  is  situated  or 
anv  other  public  official  of  the  locality,  who  exercises  any   functions  or  responsibilities  in  the  review  or 
approval  a  f  the  carrvin  g  out  n{  the  proj  ect  under  which  the  land  covered  by  the  Redeveloper'  s  proposal 
is  being  made  available,  have  anv  direct  or  indirect  personal   interest  in  the  Redeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upon  the  basis  of  such  proposal.'     (_  t  ES       !  X  10 

If  *l  rs.  explain. 


II-     Statements  and  other  evidence  of  the   Redevelop-ej-'s  qualifications  ind  financial  responsibility  'o'.ier  the: 
i.'.e  tincr\(.isl  itzieme-.t  referred  a  in  I'.e-rr  i^x)  are  attached  hereto  anc  herebv  made  a  pan  hereof  as  follows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 

i  ,s.)i       M5'\,,r;r^    c-~:^5i 

certify  that  (his  Redevelop-er's  Statement  of  Qualifications  and  Financial  Resoon  sibili  tv  and  l.'.e  attaches  evicenc 
of  the  Redeveloper' s  qualifications  and  financial  re  sponsibiiitv.  including  financial  statements,  are  true  ±na  zirr- 
to  :he  best  of  my  (our)  knowledge  and  belief. - 

■A  •-     •    / ?     ifffi 

U"-ced:  'hi-1-'      '-■      ■"■■'.'    -^ Dated: 

I- 


•6t    Cfl    -:'-    l\i    ,^<-y.h  r  St'  Arr  ~  ;l 


Up    Caa«  4a_>«»l   x*«   l:? 


'     !(  :.1«    i«a«veioo«r   is   i   carjontioa.  ihn   naiemest   jnouU   :e   ncd  by  the   ?-tsid«ai  jaa  5ec.-»<ir>  oi     "e  <-ar-o  — noa:     (  »a 
.aaividual,  3»   lues  laajviaual;    if  »   partsersnia.  bv  aae  of  ;."!«  ;«ria«s;    if  is  fjuit  301  ^•■•13^  i  jresiaeat  i.-.a   j«r'!in».   :» 
3:e  of  ut  cSi*(  officers  .^a»ia$  ujotiii  si  the  fiaaacial  sialua  jaa  ;u»lificjnoa»  oi  ih»  3  ra«»«i  oo*r. 

■     ?--«  i:v  'if  "11  ;«  C«-i  iiieaiicsi     ;ec:;oa    L  CO  t .    Till*   i3.  of  U«  U.£.  Cod».  jro»ia«»  *  da«  of  sa«  -\ori  i.taa   i'.S.XC    ■*     -»>«  =  ■ 
~t-\    ji   301   ia«   :.-_a   uv«    »*«r».   or   loi.l.  .'or   iaa-_^|y  tad   •  illfuily  -<«i:3$   or   j»—  «  iot    !aia«  wtnaj  or  :  aeu.meat.    i:3""< 
the   »a/n»  10  coataLS   «a»  '*l««.   Fictiliaua  u/  'r»»uui»m  »ui»-«ai   or  tair»  is  «   -=«itrr  »iL.na  -a«  ;ur-.*a  ic.iaa   of  jar    .^lariieai 


DISCLOSURE 


STATEMENT 


Any   person   submitting   a   development  proposal    to   the  City  of  Boston   must 
truthfully   complete   this   statement  and   submit  it  prior   to   being   formally  desig- 
nated   for  any   project. 

1 .        Do   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real   estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


2.         Are   any  of  the   principals   employed   by  the   City  of  Boston?      If  so,    in 
what  capacity.      (Please   include  name  of  agency  or  department  and   posi 
tion    held    in    that   agency  or   department). 


3.         Have   any  of   the   principals   previously  owned   any   real   estate? 
where  and   what   type  of  property? 


If  so, 


\c\   t\)    NtuotVw   V    ~ 


Shin-   M  A    C 


4.  Were  any  of  the  principals   ever  the  owners  of  any  property  upon   which 
the   City  of  Boston    foreclosed   for  his/her  failure  to  pay   real   estate  taxes 
or  other  indebtedness? 

"iv: ' _____ 

5.  Have   any  of  the  principals   ever  been  convicted  of  any  arson   related 
crimes    currently    under   indictment   for  any   such   crimes? 


Have   any   of  the   principals    been   convicted   of  violating   any   law,    coce, 
ordinance   regarding   conditions   of  human    habitation    within    the   last 
three   (3)   years? 


SIGNED    UNDER    THE    PAINS    AND    PENALTIES   OF    PERJURY    THIS 
2r  Day  of  Ar.-_  . ,    19__L 


/ 


u  SIGNATURE: 
[ •  ADDRESS  : 


\jis?rfor<J.    j  "<■, 


. 


v  I 


\r">  ' r  ,'m  •  c  —  r  a 


•'<;    Sfstar-.p' 


STATEMENTS  OF  TRUST  BENEFICIARIES    ( INDIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 


US.  06?AflTVl«NT  Zf  HOUSING  ANO  UB8AN  C{V{L-«j|lt  * 

~«8  No.  SCR 


PART  II  •  flED6VELC**6R-3  STATSHCNT  CF  QUALIFICATIONS  ANO  FINANCIAL  RESPON318IL 


I  TV 


(Fee  Canfldenf.el  QHicJ  Use  W  rh.  Lxal  Pwblic  A^cy  arv*1  me  C.«rt«.„f  erf  Hev.me.  and  Urban  Cv,!-**   ,     r     N 
Trsns«i»  to  HUO  UnUsi  S«qw,,„d  „  |r,a  ft  ,,  An»we,,«  "Yea.'n  ' 

I.    a.    V.ime  of  Redeveioper:  CARLETON  LAND  TRUST 

'b.     \ddres,  and  ZIP  Code  of  Redevelop,*: 

2.    The  land  on  which  the  R.dev.loper  propo.,.  to  enter  into  a  contract  for.  „  and-.U-dinj  .id,  re.o.ct  „ 
the  purch.,*  or  !tiH  of  land  from  s  =»peci  to, 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 


Boston  „       Massachusetts 


inlh.Cil).of___BOscor  _.  Stat,  of 

is  described  as  follow*: 


Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveioper  .  .ub.idi.ryof  or  affiliated  with  any  other  corporate  or  corporation,  or  a*y  other 


..        7  —  / — .r~.«i^-»  ut  t«rj)«riuoai  or  any  otner  firrs 

and  addreae,  specify  its  relationship  to  die  Redeveioper. 
common  to  the  Redeveioper  and  such  other  corporation  or 


,.fnl7Jir/vethCh  7^  C0,?0;a;.10a'0r  ff™  bv  "**«  «<*  ■**••*  «P«ify  usrelatton.hip  J".  Redevlpe 
and  ,dent,fy  the  officer,  »nd  director,  or  tni.tee,  common  to  the  Red.v,laa-,  .„,!  „J  „.». :..      ' 


t-    a.     The   financial    condition  of  the  Redeveioper.  aa  of ,n 

is  js  reflected  in  the  attached  financial  statement. 

I.NOTE:     Attach  to  thi,  statement  a  certified  financial  statement  shown,  the  asset,  and  the  liabilities 
MduJutg  conunSent  Uahiliu*,.  fully  iteaued  in  accordance  with  accepted  accounting  standard,  and 
oased  on  a  proper  audit.    If  th.  data  of  th,  certified  financial  statement  precede,  tha  data  of  tin.  sua- 
mission  bv  mor.  than  six  month,,  ai.o  attach  an  interim  balane.  sheet  not  more  than  60  day,  old.) 

See  Statement  completed  by  Trust 

b.     V.me  and  addr.M  of  auditor  or  public  accountant  who  performed  th.  audit  on  which  ,.,d  financial  .tat* 
Tient  is  rmjt 

See  Statement  completed  by  Trust 

3-     If  fund,  for  th,  development  of  the  land  ar,   S  be  obtained  from  source,  other  than  the  RedevelcW.  own 
tund..  a  statement  of  th.  Redeveioper',  plan  for  financing  the  acquisition  .nd  develocmeat  of  the  I.nd: 

See  Statement  completed  by  Trust 


WUC-60G4  ia-59) 


U  S.  Cc?AflTMSNT  OP  hCLSING  ANO  UP8AN  CSVSLCPVCNT  e-5>— '  Accr-r-w 

PART  II  .  RECEVELCPEH'S  STATEMENT  0?  QUALIFICATIONS  AND  FINANCIAL  RESPONSIBILITY  C^rnow/"" 

$•    Sources  «fl<i  acr.ount  of  cash  »»«ilabl«  to  Redeveloper  to  meet  esmty  requirements  of  the  srccose*  s.idervanna: 

See  Statement  conpleted  by  Trust. 

a.     In  hanks: 


b.     By  loans  from  affiliated  or  associated  corporations  or  firms: 


a  mcun r 


c.     By  sale  of  readily  salable  assets: 

Ct!C»l»Ticx 


1IT    Vi LUI 


"0«  T-iSfi    0n    L!  jv.5 
$ 


Names  and  addresses   of  bank  references: 


See  Statement  completed  by  Trust. 


3.    a.     Has  the   Redeveloper  or  (if  snv )  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 
Redeveloper  or  said  pareat  corporation,  or  anv  nl  the  Redeveloper's  '"fficrrs  or  prtneipal  members,   share- 
holders or  investors,  or  other  interested  parties    (as  listed  in  the  r.-iOonses  to  Items  3.6.  and  7  of  the 
Redeveloper' t  2csteme.1t  for  public  Uiaslamre  and  referred  to  herein  as  "principals  of  the  Rede\  elooer"1 
been  adjudged  bankrupr.  either  vuluntarv  or  involuntary,  within  :he  past  10  vears?       j^rss         (S?  *Q 

If  Yes,  jive  data,  place,  a/til  under  what  name. 


b.    Has  the  Redevelooer  nr  anvone  referred  to  abo\e   as  "principal*  of  the  Redc%elooer"  been  indicted  l^r 
or  convicted  of  anv  feiony  witbin  the  past   10  ve.-irs?  LZr-s         'XnQ 

If  Yes.    «iv«   fcr  each  cim  (1)   dale.  I'D   charse.  '  \)  place.  (1)   Court,  and  (5)   action  taken.     \l!uth  anv 
explanation  deemed  necnurv. 


9.    a.     Undertakings,  corr.aarable  to  the  proposed  redes  eiopmefll  i«or*.  »hii-h  have  bern  conyiete-3  b<    the 

Redeveloper  or  any  of  the  principals  of  the  Redeveloper.    including  idenitfivjli»n  *aa  bod  uVsir'ption  ->f 
each  project  2nd  date  of  c  jrr.p  letion: 


V3T  II  -  a5D2VeLCMH*3  S7AT«.t«2NT  C?  CUJMJFICATICN3  A.HD  FINANCIAL  RSS?C?«:3!UTY  /C-»i  erxxwj 

/ 
/  b.     Lf  L*S*  Sectv«io9«tf  cr  ear  at  As  principals  of  the  .^edevelcc-es  h*j  ever  5<vn  «a  «oolcve-i.  la  a  jup-arv-iory 

capacity,  fcx  coaatrscttaa  contractor  or  builder  en  i.-.Ser-_i«'.=  i3  co-cpjraale  :o  the  prop<**d  red ev e as p  as  en t 
'Or*,  aaas*  of  such  eacicyw*,  IU3I  aid  address  of  employer,  title  of  position,  and  br-.e*  deacnpCies  zl  *<ztx\ 


[0.    Other  federally  aided  urban  rtnewsl  projects  under  Tide  I  of  the  Housiag  Act  of  1949.  ts  aaeaded.  io  which 
the  Redevelop-ar  or  any  of  the  priacipala  of  lha  Redeveloper  ia  or  ha»  been  the  redeveloper.  or  a   stockholder. 
officer,  director  or  trustee,  or  partner  of  such  a  redeveloper: 

11.     If  the   Redeseloper  or  a  parent  corporation,  a   subsidiary,  an   affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate  in  the  development  of  the  land  as  a  construction  contractor  or  builder:         N/A 

a.    Vime  tnd   address  of  such  contractor  or  builder: 


b.  Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  as  a  responsible  bidder, 
refused  to  enter  into  a  contract  after  an  award  has  been  made,  or  failed  to  complete  a  caaatractioa  or 
development  contract?  CHrIS         I     '  *Q 

If  Yes.  explain: 

c.  Total  amount  of  construction  or  development  wori  performed  by  such  contractor  or  builder  duriaj  the  last 
three  years:    J . 

Gen  era  1  description  of  such  work: 


d.     Caaalructioa  <-o*S2-acta  or  davelopments  now  b-sinj  perfsrrr-ed  by   such  contractor  or  bunder 

::st:>ici'!on  t»  ;»•«.  "  ia 

coht»ac-   zm  o  »  v  «lo  *■-*»  t  tcciT:sn  mcui  r  ::"*'-i*I~ 


^i^'^1  ~cc~«cr>*  3-31 


u  s.  :s'*»'*^s'<*  ~p  -Casing  -kNC  .'!i'i  :c.-.:'>jcs; 
InT  II     REOEVElO?SrVS  STATEMENT  C?  CUAUFICATICNS  i.NO  rl.NANCIAL  RESPONSIBILITY  'C^nnitueei 
-.    Uucaundina  ion siruet:ori-eo<u.-ici  bids  of  such  contractor  jr  builder: 
♦ . « »C"-g  » :«-<  *  *  ** c '- "  *  -  * 

~ S 


Brief  statement  respecting  equip menf.  »o«r:enc:.  financial  c-nOaeitv.  and  other  resources  available  to 
•»uch  contractor  or  builder  for  the  performaoce  of  the  worx  involved  in   the  redevelopment  of  :.*.e  'ana. 
specifying  parrtcui  arly  the  qualifications  of  me  personnel,   the  nature  of  the  equipment,  and  the   general 


experience  of  the  contractor: 


N/A 


1J.     a.     Does  *n\   member  of  the   governing  body  of  the  Local  Public    \«tency  to  which  '.he  accompany; nj  bid  ir 
proposal  is  being  made  or  anv  officer  or  employee  of  the   Local  Public    \iency   who  exercises   any 
function*  or  responsibilities  in  connection   with  the  carnri««  out  of  the  pro/ect  under  ohith  the  land 
covered  by  the  Redevel oper' s  proposal  is  betna  made  available,  have  aav   direct  or  indirect  personal 
interest  in  the  Hedeveioper  'jr  in   the  redevelopment  or  rehabilitation  of  the  propertv  upon  the  basis  of 
such   proposal'  CZ  T  -  5  f?.sQ 

If  Yes.  explain. 


b.     Does  anv  member  of  the  jroverninj  bodv   of  the  locality  ir 

other  public  official  of  the  locality,  who   exercises  any   functions  or  responsibilities  in  the  review  or 


n  '-huh  the  t'rban  Renewal   Area  is  situated  or 
.-  any  functions  or  responsibilities  in  the  review 
der  which  the  land  covered  by  the  R  edeveloper's  proposal 
-   v...t..  -.    ..".direct  personal   internal  in  the  Redevelo 
f  the  property  upon  the  basis  of  such  proposal?     f~^  r  «s 


approval  of  the  carrvin  a  not  nf  the  project  un — 

is  being  made  available,  have  *n,v  direct  or  indirect  personal   internal  in  the  Redeveloper  or  :n  the 

redevelopment  or  rehabi  [Italian  of  the  property  upon  the  basis  of  such  proposal?     {     _yJ5       i^so 

If  *t  ea.  rrsi^i.1. 


1  i'    Statements  and  other  evidence  of  the   Redevelo p-e_r's  qualifications  *nd  financial  responsibility  'o:.l.er  :».c-. 
c.'.e  linanciai  tizteme-.:  referred  a  in  .'.'s-t   i^l  *r-  attac.ted  hereto  ana  .lereov  made  a  part  hereof  is  fallows: 

See  Statement  conpleted  by  Trust. 
CERTIFICATION 


I  ;*->' 


certifv  that  this  Redeveloper' j  Statement  of  Qualifications  and  Financial  Re  soon  nhili  tv  and  :.*.e  attae'ea,  eviceflc: 
of  the  Redeveloper' s  qualifications  a/id  fininciai  responsibility,  ineiudiag  financial  statements,  are  true  ana  ::.--;: 
to  t*e  best  of  .-nv  (our)  knowledge  and  belief.- 


n^QjJu^JJjJA 


Dated: 


^/<V-^/.4 


'«  ZIP 


ii  i««  !SP  Cj-w 


It  ■*»  ^««i»eio5f/  ia  a  csrparatioa.  :.1n  niu-sesi   irtoviia   :e  nia«a   ;»  :.".•  prasidaat  ma  5eer»<»r>  a/  ■".*  'aroorinoa:  ■.'.  ia 
.adividual,   s»   juen  iasi«iauai;     if  •   ;af-=erini3.   i»  oat  ai  :.i»  ;ki:«j;    if  aa  eatnv  lot  Imnj  a  sresiceat  i.-.a  nftuf.   -* 
sae  a(  us  eSi*(  ait'iceri  Itavisa;  ua«iei(<  ai  :■!•  fiaaactal   it.jr.ia  jaa  aviaiiiicacioaa  ai  t*»   3.  «t»«ioo*r. 

?  — ii-.v  ':r   "im  C«~i  iieai  icai     5ee:;oa    ICOI.    Tli!«    i3.   of  :i«  U-S.  Cj<i».  ?/o»ia«»  •  fiaa  ai  aoi  nott  -..lia   1'.  O.ZCC  v    -stk:. 

It  mi::;  zr   j  •  —  t  ibt   \*\w»  *nnij  it  sacuncat,    i:3»'3< 


"eat   ai  aoi  T.zj* 
i It t    %Atn «  to  c 3 a t 


ir».  3*  aot.l.  far  i:o»a^r  aad   »i 


•  uu.rni   lui'^oi   3T 


ii  «   -t-.-.r-r  witAia  '3«  "iriad  ictiaa   3f 


DISCLOSURE    STATcMEN' 


Any   perscn   submitting   a   development  proposal    to   the  City  of  Boston   must 
truthfully  complete   this    statement  and   submit  it  pricr  to   being   formally  desig^ 
nated    for  any   project. 


1 


Do  any  of  the  principal's   owe  the   City  of  Boston   any  monies   for  incurred 
real    estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


2U 


Are  any  of  the  principals   employed   by  the  City  of  Boston?      If  so,    in 
what  capacity.      (Please   include  name  of  agency  or  department  and   posi 
tion    held    in    that  agency  or  department). 


yu 


Have  any  of  the  principals   previously  owned   any   real   estate?      If.so, 

where   and   what   type  qL  property?  jQw^htAsU^  R^^-    f/VLv-eJiS  ~&T*^^ 


Were   any  of  the   principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Boston   foreclosed   for  his/her  failure  to   pay  real   estate   taxes 
or  other  indebtedness? 


5.        Have   any  of  the  principals   ever  been  convicted  of  any  arson   related 
crimes   currently   under   indictment   for  any  such  crimes? 


Have   any  of  the  principals   been   convicted   of  violating   any   law,    coce, 
ordinance    regarding   conditions  of  human   habitation    within    the   last 
three    (3)    years' 


vu 


SIG.NEQ    U>IDER    THE    PAINS_AND    PENALTIES   OF    PERJURY    THIS 


SIGNA7 

ADD 


UNO 
/6//V     Day  of  GMWA 

IATUR5:      ^^^jJa         1^1  *ft  tO  ^^ 

RESS:  C          JTp-^-      ^(Ltbl,        ^WV 


n±<s 


;)  3    LLC 


NH02/C/MAS7ER/: 


Deveiccer's   Statement 


STATEMENTS  OF  TRUST  BENEFICIARIES    (INDIVIDUAL  COLTO1INIUM 
.  .  UNIT  OWNERS)  iftti$»!fosh 

U.S.  0£?*ATW«NT  C«  MOUSING  ANO  UB9AN  CEVSLCIKlgNT  CMS  No    13P 

PART  II  •  Re06VELC*»€HT  STATEMENT  OF  QUALIFICATION*  ANO  FINAWCJAC  RESPONSIBILITY 

(Fsr  Canfld.nf.al  OHioal  U««  W  rSe  Iscsl  Public  Aoeflcy  in*  rhe  Ce-Mrtmaflt   *  Hoy«i««.  ,rd  Urban  CU-raloemanr.    Oo  Not 
Trtniaif  fo  MUO  UnUss  3tqw*i!«<*  or  Iran  3b  is  *m.«H  "Y«*.'T 

I.    a.    N..m«  of  Red.v«!op«f:  CARLETON  LAND  TRUST 

'b.     Vddresa  «mi  ZIP  Code  of  Redeveloper: 

2.    Tlie  land   >a  which  (he  Redeveloper  propo««»  to  enter  into  a  contract  for,  or  understanding  with  reapect  to, 
the  purchase  or  ItiM  of  land  from 

the  Boston  Redevelopment  Authority 

I.Smm*  o/  Lot*  p*»iit    *iwkc-t) 

the  South  End  Urban  Renewal  Area 

in _ 


,l    /»•        f  Boston  e  , 

in  the  City  of  .  State  of 

is  described  as  follows: 


Massachusetts 


Parcel*  PR- AT  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveloper  a  subsidiary  of  or  affiliated  with  any  other  corporation  or  corporation:*  or  any  other  firm 
or  firms?  •    Q  yjj         ££nO 

If  fes,  list  each  such  corporation  or  firm  bv  na/ne  and  address,  specify  its  relationship  to  the  Redeveloper, 
and  identify  the  officers  And  directors  or  trustees  common  to  the  Redeveloper  and  such  other  corporation  or 
firm. 


I.    a.     The   financial    condition  of  the  Redeveloper.  a*  of .  19 . 

is  js  reflected  in  the  attached  financial  statement. 

IN'OT£:     \ttjch  to  thia  statement  a  certified  financial  statement  showing  the  assets  and  the  liabilities, 
including  contingent  Uabttitie3.  fully  itemized  in  accordance  with  accepted  accounting  standards  and 
based  on  a  proper  audit.    If  the  data  of  the  certified  financial  statement  precedes  the  data  of  this  sub* 
mission  bv  more  than  six  months,  also  attach  an  interim  balance  sheet  not  more  than  60  days  old.) 

See  Statement  completed  by  Trust 

b.     '<<-»  -nd  »ddr*ss  of  auditor  or  public  accountant  who  performed  the  audit  on  which  said  financial  tut* 
ment  is  battatdt 

See  Statement  completed  by  Trust 

j.    If  funds  for  the  development  of  the  land  ara   a  be  obtained  from  sources  other  than  the  Rede veloper's  own 
fund*.,  a  statement  of  the  Redeve loper's  plan   for  financing  the  acquisition  irtd  development  of  the  land: 

See  Statement  completed  by  Trust 


•  U0-SOO4  19-591 

?MMWl"lMIIIUlWfflHHHt 


U  S.  C£?*flTV«.VT  ZF  -CLS1NG  ASC  -PBah  CEVSLCPveNT  c-5i—  -»ccr-r^«3 

?AP,7  II  .  RECeve'.CP€B'SSTATH.M£NTOP  QUAUflCATICNS  A.NO  FINANCIAL  flESPCNSiaiLlTi'  'C-wwu/'sttl  "' 

5-    Sources  tad  amount  of  cash  available  to  Redevelaper  :o-.ee'.  esuity  requirements  ut  :.-.<  proposed  jadtr-jt^.i: 

See  Statement  completed  by  Trust. 

i.     In  baa'**: 


-<.    »CG»€1I.   i-O 


COCC    =»ti 


b.     By  loans  from  affiliated  or  associated  corporations  or  firms: 


c.     By  sale  of  readily  salable  assets: 
cc:c  «i»tich 


"or^iltl  0»  utM 


^ames  and  addresses   ofbar.it  references: 


See  Statement  completed  by  Trust. 


Has  the   Redevelooer  or  (if  zny )  the  parent  corporation,  or  any  subsidiary  or  affiliated  cor;  era  lion  of  the 
Redevelocer  or  said  parsat  corporation,  or  anv  of  the  Redeveloper's  •'fficera'  or  principal  Tiemhers.  jh.,re- 
hoiiers  or  investors,  or  otner  interested  parties    (as  listed  in  the  .'-.•joonses  to  Items  5.6.  sad  7  of  the 
Rtievelazer'  s  itztemenl  for  pjblie  [iisslomre  and  referred  to  herein  as  "principals  of  the   Redes  eiaoe?'") 

within  the  past  1 0  years?       C^tss        i  j/^o 


been  adjudged  bankrupt,  either  v..Iuntarv  jf  involuntary. 


If  Vea,  give  ciata.  place,   a/iil  ucder  what  name. 


V         b.    Has  the  Redevelooer  or  aavone  referred  to  above   as  "principals  of  the  Redes  eiooer"  been   m/icted  for 
or  con  vi  c:ed  of  anv   f  eioav  within  the  past  10  y  e.-irs?  I r  £S         i^7  "<0 

If  Yes.   jive  fcr  each  cim  (1)  data.  1*2]   charje.  '  1)  place.  (  i)  Court,  and  (5)  action  i*l.en.     Utjih  anv 

explanation   £»-cm«o  necesMrv. 


9.    a.     Undertakings,  comoarable  to  the  proposed  redes  elocnent  \»ork.   nhiih  Have  bern   comuieted  b\    the 

Redevelocer  or  aav  of  '..".e  principals  of  the  R  eseveioiier.     including  idenilfi(.-.ili"fl  *nc  or'et  d«-a«.r'ptn»n  if 
each  project  ana  data  of  cjmpietion:  [\l CsJ<Z. 


3TII  •  RcCSVsL-r^n^STATS.VKNTC*'  CiJAUF!CiT'C?«  A.WD  ?!NA.MC:JVL  3  Sr^CiSIj-IUTY  :Ccnzrx.ixl 


/ 


b.     Lf  Aa  3ecrveioc«rr  cr  any  C#f  !h«  prtrxcicsala  of  the  Redevelc=-«  hu  ever  s-e^j  iS  saoiove-t.  la  a  J  u  p-e  rv :  10  ry 
capacity,  fcr  ccast.-cxttca  contractor  or  builder  en  iiadertairxta  cscparabla  :o  the  propoaad  red  eve  *3  scent 
•arx,  i»j3«  of  avach  esipicye-e,  uai  and  accresa  ai  employer,  title  of  poaittcn,  and  bn«  descr.pxiea  of  *crx; 


10.  Other  federally  aided  urban  renewal  project*  under  Title  I  of  the  Houaing  Act  of  1949.  i>  amended,  ia  which 
the  Redeveloper  or  any  of  the  principal*  of  the  Redeveloper  ia  or  ia»  been  the  redeveloper.  or  a  stockholder 
officer,  director  or  trustee,  or  partner  of  such  a  redeveloper:        /Vt?/^t 

11.  If  the  Redeseloper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate   in  the  development  of  the  land  aa  a  construction  contractor  or  builder:         N/A 

a.    Name  and  address  of  such  contractor  or  builder: 


b.  Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  aa  a  responsible  bidder. 
refused  to  enter  into  a  contract  alter  an  award  has  been  made,  or  failed  to  complete  a  construction  or 
development  contract?  Qj  ru         [     '  mo 

[f  Yes.  explain: 

c.  Total  amount  of  con st.-jcticn  or  development  work  performed  by  such  contractor  or  builder  during  tie  !ast 
three  years:    i 

Ceneral  description  of  such  work: 


d.    Construction  <-r*eracts  or  developments  now  being  performed  by  sucn  contractor  or  builder: 

::sr:>ici'io>iw  o^'t  *o   it 

::nr«»c*  o»  ^viic'xtKT  tscATiex  iuount  ::i»'.i*i: 


*~b&  4  tr*  J 


•cc-sco*  tj-ai 


AnT  II  ■  REDEVELC?=rV3  STATEMENT  C?  CUA  UFICATICNS  A.NO  FINANCIAL  a  SaP^NSiaiUTY  'Cjnnrueci 
e.     Outstanding  <  on  struct:  jn-cont.-.c:  bids  of   juci   contractor  :>r  builder: 

•  ■••CIN4   »8«1<T  »w0v.s.  =*  ' 


■M9  NC    c:s 


12.  Brief  sutcRi«n(  respecting  equipment,  experience,  financial  capacity,  and  other  resources  available  '.o 

>ueh  contractor  or  bunder  for  '.he  perform.* ace  of  the  «ori  involved  in   the  redevelooment  of  :he  land. 
specifying  particularly  the  qualifications  of  the  personnel,   the  nature  of  the  equipment,  and  trie   generai 
experience  of  the  contractor:  M/a 


tj.     a.     Does  anv   member  of  the  governing  body  of  the  Local  Public   \gency  to  which  the  accompanying  bid  or 
proposal  is  being  made  or  any  officer  or  employee  of  the  Local  Public   \zency  -ho  exercises  any 
function*  ur  responsibilities  in  connectioa  with  the  carrying  out  of  the  project  under  which  the  land 
covered  by  the   Redevel  oper's  proposal  is  being  made  available,  have  aav   direct  or  indirect  personal 
interest  in  the  Redeveloper  Mr  in   the  redevelopment  or  rehabilitation  of  the  propertv  upon  the  bursts  of 
such  proposal'  ,  CZ  T  -  *         P-*v<0 

If  Ye  s.  explain. 


Does  anv  member  of  the  governing  bod\   of  the  locality  in  which  the  Urban  Renewal   Area  is  situated  or 
anv  other  public  official  of  the  locality,  who  exercises  any   functions  or  responsibilities  in  the  review  or 
approval  of  the  carrvm  g  nut  of  the  proj  ect  under  which  the  land  covered  by  the  Redeveloper's  proposal 
is  being  mode  available,  have  aav  direct  or  indirect  personal  interest  in  the  Redeveloper  or  in 
redevelopment  or  rehabilitation  of  the  property  upoo  the  basis  of  such  proposal. J     I       t  es 

If  'l  n.  r-ipiain. 


1  i-     Statements  and  other  evidence  of  the   Redevelopej-'s  qualifications  tnd  financial  responsibility  father  :.'.zr. 
.'.•.«  fina.ii.isi  iizieme-.i  referred  a  :n  l:cr\  iaj  are  attached  hereto  ancs  .lereav  made  a  par.  hereof  is  follows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 


i  :*-)i 


certifv  that  this  Redeveloper's  Statement  ot  Qualifications  and  Financial  Resoon  sibili  ty  and  the  attaches;  evic-r 
of  the  Redeveloper's  qualification*  and  financial  resoonsibilitv,  including  financial  statements,  are  true  ±no  ::r 
to  the  best  of  mv  (our*  xnowledae  and  belief.- 


L    Hated:        4  111  I  12- 


Dated: 


an  bJ.  h't^-fa  Sf,  \)n&4  ,  Scsfa  MA  0Z//C 


■>»  L? 


II  the  3 •«••»» io o«r     •   i  caroartuoo.  this   imemeat    »houid  be   ji<3«4   '*  <h«  ?-«sid«at  a.ad  ;ecr»tirv  il 
.aaiviaual,   3»   sues   .aaiviaun;     i(  j    uf^triiu.  bv  aae  of  :.1»  aartaers;     i/  »a  s-atuv  aot  w.«»ia|  i   :rtn; 
aae  zi  it  a  es.ie<  aificera   lava*;  U3>i«ii<  si  :.".•  !ia»aci»l  slaty*  iaa  ;uaiificauo3»  af  the   lM«»«uo«f 
?  —  inv  >zr  'mm  Can  ifieatieaj     iea:;oa    ICOl.    Till*    13.  af  tie  U.5.  Cad».  p/o»id«»  •  (in*  of  aoi  i««  . 
•  vara,  it  501:1.  far  xaowj«iT  aad  willfully  -nctae.  ■*  uaiaa;  »ar   fan*  -'mat; 


~.eat    31   aoi   -r.zsm.    :.-ja   : 
'■  "i  *    v»m  •  io  e  zai  tut   a  a 


r»9uui*nt   iui»iai   ar  eairr 


ib  i   -a«it/-r   -n-lia   ■!*   -urtMici 


fl  r 

■aroorii  i 

33  . 

.1 

3 

:eai 

iaa   >«r 

;  1  i 

<"»• 

3v 

••a 

JIC.jOO 

•j 

-  ■* 

1  K3 

zf    : 

ac  j.mtal 

<■- 

z  - 

3« 
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it    *3T     2 

-  :^» 

t'.rz 

est 

a-»5t   ,'   a*   7  :-*rrm 


Z-hCCA    W9i 


DISCLOSURE    STAT=M£N' 


Any   person    submitting    a   development  proposal    to   Che   City  of  Ecstcn   must 
truthfully   complete   this   statement  and   submit  it  prior   to   being   formally  desig- 
nated   for   any   project. 

1 .        Do   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real   estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


No 


Are   any  of  the   principals   employed   by   the   City  of   Boston?      If  so,    in 
what  capacity.      (Please   include  name  of  agency  or  department  and   posi- 
tion   held    in    that  agency  or  department). 


A/o 


3.  Have   any  of   the   principals    previously  owned   any   real    estate?      If   so, 
where  and   what   type  of  property?  Y<£~S 

ZG  belles  Ave  DorchtskrMA  02izh  (n\ftR.ji^iz-ocr  iisi)    fesicUn^ 

2.11  UAfaf/^ftnif  l"V     fics-ten  MA   CZIlj  fjUKi  ,<?,?£  -  frcSt'irh)     ResiJoicC 
cl  Sioshcm  P*rk  br.  #2,  Pn>/incehuA  MA  OZQSl  C^fitJ  i<\Sl- /V^cw/J   KdJiJei^cZ 

4.  Were  any  of  the  principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Boston   foreclosed   for  his/her  failure  to  pay  real   estate   taxes 
or  other  indebtedness? 


hJo 


Have  any  of  the   principals   ever  been   convicted  of  any  arson   related 
crimes    currently   under   indictment   for  any   such   crimes? 


J± 


6.         Have   any  of   the   principals    been   convicted   of  violating   any    law,    code, 
ordinance   regarding   conditions   of  human    habitation   within    the   last 
three   (3)   years? 


A/0 


SIGNED    UNDER    THE    PAINS   AND    PENALTIES   OF    PERJURY    THIS 
£M      Day   of  Arf>nt ,    ISfZ- 


SIGNATURE: 


(n^UvthJllt^ 


V  ADDRESS:  Z 1 7    IfiJe  $h  A^k„  fW\  S  t~    *  </■ 


NHD2/C/MASTER/7  Cevelccers   Stsiemer.: 


STATEMENTS  OF  TRUST  BENEFICIARIES    (INDIVIDUAL  CONDOMINIUM 
UNIT  OWNERS) 

U.J.  QEf  AflTMeNT  CF  HOUSING  *NO  U»8AN  C6V€t.C?VlgNT  Cl^t  ^KRKOTT 

PART  II  •  REDEVElCe>«R"3  STATEMENT  OF  QUALIFICATION*  ANO  FINANCIAL  RESPONSIBILITY 

(Far  Confidential  OHiewl  U««  eV  rhe  L9<«l  Public  Ajetiey  and  rhe  Department  *  HMti»f  end  Urban  Ge-reloomenf.    Co  Not 
Tnntmit  to  HUO  UnWsi  Requested  or  I  tea  3b  if  Ant*e<ed  "Y««.") 

1.    a.    V„me  of  Red.v«Iop«f:  CARLETON  LAND  TRUST 

'b.     \ddress  and  ZIP  Code  of  Redeveloper: 

2.    Die  lend  oo  which  the  Redeveloper  propoees  to  eater  into  a  contrset  for.  or  underleasing  with  reeoect  to, 
the  purchase  or  lease  of  land  from 

the  Boston  Redevelopment  Authority 

r.V«»«  a/  Lae*  ?**iic  Atmtcy) 

■      the  South  End  Urban  Renewal  Area 

l,">am*  o/  (.'tea   An**,*t  at  A«4«kWop«eu  />  *3lKt  AnmJ  ~ 

•     ,     ^  Rn^t-on  '        Massachusetts 

m  the  City  of  BOStOn State  of 


is  described  as  follows: 

Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    Is  the  Redeveloper  a  subsidiary,  of  or  affiliated  with  any  other  corporatioa  or  corporations  or  my  other  firm 
or  firais?  •  •  Qyej       ^] no 

If  Yrs.  list  each  such  corporation  or  firm  by  name  and  address,  specify  its  relationship  to  the  Redeveloper. 
.inj  identify  the  officers  and  directors  or  trustees  common  to  the  Redeveloper  and  such  other  corporation  or 
firm. 


1.    a.     The   financial    condition  of  the  Redeveloper.  as  of ,  19 , 

is  as  reflected  in  the  attached  financial  statement. 

(NOTE:     Attach  to  this  statement  a  certified  financial  statement  showing  the  assets  and  the  liabilities. 
including  contingent  liabilities,  fully  itemized  in  accordance  with  accepted  accounting  standards  and 
based  on  a  proper  audit.    !f  the  data  of  the  certified  financial  statement  precedes  the  data  of  this  sub- 
mission bs-  more  than  six  months,  also  attach  an  interim  balance  sheet  not  more  than  60  days  old.) 

See  Statement  completed  by  Trust 

b.     Vim?  and  address  of  auditor  or  public  accountant  who  performed  the  audit  on  which  said  financial  state 
~  ent  is  basWr 

See  Statement  completed  by  Trust 

J.    If  funds  for  the  development  of  the  land  are   o  be  obtained  from  sources  other  than  the  Rede velooer's  own 
fund*.  4  statement  of  the  Rede\  eloper's  plan  for  financing  the  acquisition  and  development  of  the  land: 

See  Statement  completed  by  Trust 


^40mm»i  -<jc-*o&»  a-»i 


U  S.  2e?AflTMgr«T  Zf  tOLSING  a.nO  UPa^N  CSVfiLCPVgNT  e^'—  *ccr-v«j 

PAST  II  .  RSCgVELCPSn-S  STATEMENT  Of  CHJAUFICATICNS  ANO  FINANCIAL  fl  ESPCNS131U7Y  "C^vnurt)  "' 

$•    Sources  and  amount  of  cash  available  to  Redeveloper  to  meet  equity  requirements  of  the  proposed  J.*.derui;:j: 

See  Statement  completed  by  Trust. 

a.     [n  banka: 


b.     By  loana  from  affiliated  or  associated  corporation*  or  firms: 
■>*•*«.  »co»«j».  »*c  :i»  eoee  a»  »ou»ct 


c.     By  sale  of  readily  salable  assets: 

CUC  "I'TICH 


«l««|T    V1I.UI 


"Q" r^';ti  e»  nest 

s 


Names  and  addresses  of  ban*  references: 


See  Statement  completed  by  Trust. 


Has  the  Redeveloper  or  (if  sny)  the  parent  corporation,  or  any  subsidiary  or  affiliated  coloration  uf  the 
ReSeselocer  or  said  parent  corporation,  ur  anv  of  the  Redeveloper'*  'ifficrrs  or  principal  members,   jhure- 
holders  or  investors,  or  other  interested  parties    (as  listed  in  the  r-.-^oonses  to  Items  3.6.  and  7  of  :sc 
R  tdevelozer'  t  itste.rn.it  for  public  Ihiclosun  and  referred  to  herein  as  "principals  of  the  Rede\  eiooer'") 
been  adjudged  bankrupt,  either  voluntary   jr  involuntary,  within   the  past  10  years?         !r£S         \~P^*Q 


If  Yes.  zive  data,  place.   an<i  under  what  name. 


h.     Has  the  Redeveloser  or  invone  referred  to  abo\e   as  "principals  of  the  Rcdi:\  elooer"  been   mju'ted  for 
or  convicted  of  anv   feioav   within  the  past  10  ve.ira?  t_r-5         I    ^.ip 

If  Yes.   $iv«  fcr  each  caa-*  (1)  data.  f'2)  charge.  '  1)  place.  (  -i)  Court,  and  (5)  action  tjien.     \ttai.h  anv 
exoianaiioa  dammed  necesaarv. 


9.    a.     Undertaken  ts.  comoarable  to  the  proposed  rede\  eiopment  i.ork.  «hi<.h  have  bem  completed  b\    the 

Redeveloser  or  aav  of  the  principals  of  the  Redeveloper.     including  identifitatH'l  ana  brtel  dfair'plmn  ->l 
each  project  and  data  of  completion: 


u  a.  z&Aprr-itycr  z*  k-ccsiftc  >*o  u*x*n  ctvt^z^tnr  .  ^^  *°°-  — - 

A3T  II  •  RSCcV1LC?ln-3  STATc^S^T  C?  OUAUFICA7ICH3  XWD  ?iN-i>K::Al.  SSr?C?«I3IUTY  IC^crx^c) 


J 


b.     [f  :>_»  Recevtioe-at  cr  any  s^  the  pr-_-x::sai3  of  the  3ec*v«icp«r  has  #v»r  j**q  *a  »aeJo-y»-i.  ia  »  supervisory 
capacity,  far  csaatrzcz  toa  c*:.nc::r  or  hmider  on  undertlkisf"  co<=p_ars3le  :o  the  proeo«*d  .-e-devesopcient 
*arx,  iaa*>  0/  such  eaclcye-e,  :43«  asd  address  at  employer,  title  of  politico,  and  ones'  descr.pcies  of  *crx: 


10.  Other  federally  aided  urban  renewal  project*  undtfTitl*  I  of  the  Housing  Act  of  1949,  as  .aeoded.  ia  which 
the  Redeveloper  or  any  of  the  principal*  of  the  Redeveloper  ia  or  has  been  the  redeveloper.  or  i  stockholder, 
officer,  director  or  tniate*.  or  partner  of  such  a  redeveloper: 

11.  If  the  Redeseloper  or  a  parent  corporation,  a  subsidiary,  an  affiliate,  or  a  principal  of  the  Redeveloper  is  to 
participate  in  the  development  of  the  land  as  a  construction  contractor  or  builder:         N/A 

a.    Name  and   address  of  such  contractor  or  builder: 


b.  iias  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  as  a  responsible  bidder, 
refused  to  enter  into  a  contact  alter  an  award  has  been  made,  or  failed  to  complete  a  construction  or 
development  contract?  L_Jrss         I     i  wO 

If  Yes.  explain: 

e.    Total  amount  of  construction  or  development  work  performed  by  such  contractor  or  builder  during  the  last 
three  years:    J . 

Ceneral  description  of  such  work: 


d.    Construction  contracts  or  developments  now  being  performed  bv  such  contractor  or  builder: 

i::>«r:»ici"!e»  t»  :»'t  "  " 

COHT»»C-    Z»    CIvt'.C'MtNT  »OCaT:CM  amCUN  T  ZZH'-.ftZ 


-lc-sco*  3-a) 


KT  II  ■  aEDEVSLOPSS'S  3TATHMSNT  Zr  QUALIFICATIONS  A.SC  rlNA.NCIJH  »£5?QNSiaiLlTV    r.--— _-?.■ 
e.    Uutslan  aiaa  [onsiructun-csnt.-ac:  3i<Sa  of  k:.:  :ont.-ac:sr  ar  suiicer: 


:m9  •,-    ;-: 


12.  Brief  statement  respecting  equipment.  experience,  financial  capacity,  and  other  resources  available  to 

ijci   ::.i!:ac  af  or  builder  for  Me  performance  at  the  wort   involved  in  'Ji(  redevelopment  of  '..".e     a.-.o. 
specifying  particularly  the  qualifications  of  ihe  personnel,   the  nature  of  :.«.e  equipment.  tnd  :r.e   general 
experience  of  rhe  contractor:  M/a 

1J.     a.     Does  «n\   member  of  the   governing  body  of  the  Local  Public   Agency  to  which   th  e  accomoanvt.n  ?  bib  or 
proposal  is  being  made  ir  anv  officer  or  empiovee  of  the  Local  Public   \iency   who  exercises  *ny 
functions  ur  responsibilities  in  connection  with  the  carr-ifi**  out  of  the  prorect  under  which  the  land 
covered  by  the   Redeveioper's  pruposal   is  being  made  available,  have  aav   direct  or  indirec'.  personal 
interest  in   the  Hedeveloper  or  in  the  redevelopment  ur  rehabilitation  of  the  property  upon  the  basis  of 
such   proposal'  H^JS  [""Z^rfo 

If  Its.  explain. 


b.     Does  anv  member  of  the  governing  bod\   of  the  locality  in  which  the  Urban  Renewal    Area  is  situated  or 
anv  other  public  official  of  the  locality,  who  exercises  any   functions  or  responsibilities  in  the  review  or 
approval  of  the  carrying  nut  nf  the  project  under  which  the  land  covered  by  the  Rede veloser's  proposal 
is  being  mode  available,  have  *nv  direct  or  indirect  personal   interest  in  the  Redevelooer  or  in  \\jt 
redevelopment  or  rehab  i  i  lution  of  the  property  upon  the  basis  of  such  proposal '     !IZ  T  -s         _*C 

If  >  e=.  1-xpl.ain. 


I  ♦  •    Statements  and  other  evidence  of  the   Red  eve  lope_''s  qualifications  and  financial  responsibility  'o:.'.er  'Jisr. 
iht    ':i;ni;i  j  :.z:e~.e::  referred   a  in  tun   la)  are  aiuc.'.eo  hereto  anc  .itr:;v  -aoe  a  :s.~.  hereof  as   f:i'.;-s: 

See  Statement  completed  by  Trust. 
CERTIFICATION 


[[Sell 


certify  that  tftis  Redeveioper's  Statement  of  Qualifications  una  Financial  Re  sson  sihiii  tv  and  '..".e  attache  evidesc: 
of  t.-e  Redeveioper's  qualifications  and  financial  re  soonsibiiirv.  including  financial  statements,  are  true  j.ia  com 
'.o   :.-.e   best  of  mv   'ouri   «nowieda"e  and  belief.- 


Oated: 


'«  U? 


I  i  via  &?    Cj«-» 


-II  .031 


If  in  a   ^tsiviOMr   is  i   ::r;of  •  uaa.   lata   n«iem»e,t   viogid   3»  sicca   :v  '■'*  P-tsiitai  jaa   :«.-"ir>  af   -r.e  - 

.ceividual.   :»   sues   individual;     if  t    ;aru:erinia.   ir  aae  a/  :.*!•   ;i/i:ff»;     .f  la  rsttty   aai   ".avaa.  •  :resiseat 

j:«   al  .i»  cr.;ei  ai'iicsra   'it,:j  taawiesca  ai  :.'.»  fiaaacni  iiaraa  tzi  ;j«.ificauoa»  ai   iha    1«i'iiso«f. 

3--i.iv  'zr  't,,,  O-iiiiciuaar     iec:. aa    1C01.    7ii!«    [3.  a(  ls«  (J-S.  Ca«».  arovia««  •   fine  ai  aai  -ia*»     laa    t'.J.OCO    v     -ariwa- 

-tat    3i  :ai  -.zjt  :.-ja   !i»«   •tin.  a*   :ain.  far  xaowji'T  4ad   willfully  itasiaa;  ar  j»o:$  »ar   faiaa  wrtt:sg  ar  i3e-±sit*t.   taa-.a* 

l>.«    »a/n»  la  r:a'ia   tav   fai>«,   iiettiiaua  ^/  •'•»auu.*nt  iji»-sai   ar  eair»  va  t  t«im  wil.1is  'Zt     iruiciica   3:  i:»    _*ur.-eat 


DISCLOSURE    STATEMENT 


Any   person   submitting   a   development  proposal    to   the  City  of  Boston  must 
truthfully   complete   this    statement  and   submit  it  prior  to   being   formally  desig- 
nated   for  any   project. 

1.        Do   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real   estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


16 


V 


2. 


5. 


Are  any  of  the  principals   employed   by  the   City  of  Boston?      If  so,    in 
what  capacity.      (Please   include  name  of  agency  or  department  and   posi 
tion    held    in    that  agency  or  department). 

m. 

Have   any  of  the  principals   previously  owned   any  real   estate?     If  so, 
where  and   what,  type  of  property? 


ier  e    «mu    wridt,  type    ui     pruperiy: 

^.?  ioJ  y,^  .</  (  o*^l 


Were  any  of  the   principals   ever  the  owners  of  any   property  upon   which 
the   City  of   Boston    foreclosed   for  his/her  failure  to  pay   real   estate   taxes 
or  other  indebtedness? 


ML 


Have  any  of   the  principals   ever  been   convicted  of  any  arson   related 
crimes   currently   under   indictment   for  any   such   crimes? 


6.        Have   any  of  the  principals   been   convicted  of  violating   any   law,    coce, 
ordinance   regarding   conditions   of  human   habitation    within    the   last 
three    (3)    years? 


in 


SIGNED    UNDER    THE    PAINS    AND    PENALTIES   OF   PERJURY    THIS 
Day  of  _,    19_ 


NHD2/C/MASTER/7 


Develocer's   Statement 


STATEMENTS  OF  TRUST  BENEFICIARIES  (INDIVIDUAL  CONDOHNIUM 
UNIT  OWNERS) 

U.3.  36JA«TV4«NT  Cf  MOUSING  ANO  UH9AN  C€VeL'-(XjgS(T  ' 

"  CM8N0.  13BOW7 

PART  .«  •  R6D6V6LCWS  STATEMENT  OP  QUALIFICATION*  ANO  FtNANCJAl  RESPONSE, 


[F«  CanfJd.,,,,,1  OfficMl  U*«  W  rf»  local  Public  A^,ey  anj  *.  Omnimni  of  Hoy  tin,  4na  Urban  Co      I 
Tnmmn  to  HUO  UnW««  Required  or  lr««  3b  >t  An««,fta  "Yta.'l 


.JTV 

iocmonr.     Oo  H 
J  1*  *ni».<M  "Yet.") 

I-    a.    V.im«  of  Redeveloper:  CARLETON  LAND  TRUST 

'b.     ^ddresa  and  ZIP  Code  of  Redeveloper: 

2.    The  land  uo  which  tho  R.dev,lop«r  propo.e,  to  enter  into  .  contract  for    or  UBJ-,.«J.«Ji  L 

the  purcha-  or  l..M  of  laod  from  '        »"«*«"'«■-'«§  -•*  '«•?««  to 

the  Boston  Redevelopment  Authority 


the  South  End  Urban  Renewal  Area 


»/  from,  *««»W  o,*,d,*Jt 


?~">u  />*>/•««  Arrmj 


in  the  fitv  nf  Boston  _  Massachusetts 

•      '  ■ — ,  State  of 

is  described  as  follows: 


Parcel  RR-413  at  1,2  and  3  Carleton  Street  (3,731  square  feet  of  non- 
developable  land)  (for  off-street  parking  purposes) . 


3.    fs  J!- ^eveloper  .  ^b.idi^of  or  affiiiaced  with  any  other  corpcr.do.  or  corporate,  or  „v  other  fir, 

InJid'en'lffl 'rA^  e°*°Ta0r  f!™  b"  "™  »««  ■**••*  -P*cify  it,reI.«io„a°J".  Recipe, 

and  ,den«,fv  the  officer,  ^d  director,  or  truatee,  commoo  to  the  Red.veloper  and  Mother  corpora LTr' 


The   financial    condition  of  the  Redeveloper.  aa  of 
'S  J»  reflected  in  the  attached  financial  ,tatemf-- 


See  Statement  completed  by  Trust 

mZlZUST df  igdi,or  or  pubiic  lceouatMt  wh0  pv{om^ tfae  aud,t  aa  ~h,ch  "*d  f;a-— 1  •<*<« 

See  Statement  completed  by  Trust 

3-    If  fund,  for  the  development  of  the  land  ar,   B  be  obtained  from  source,  other  than  .he  Rede veicW,  •*. 
fund..  4  ^tement  of  th.  Redeveloper',  plan   for  financ.n,  -J,,  .edition  «d  development  of  the  land: 

See  Statement  completed  by  Trust 


«CC-«OG4  (9-581 


U  S.  2E?AHTM€.NT  Zf  *CL3ING  anQ  ^P8>N  CSVSUCPMCNT  e-3>--  Jccr-v^a 

PAflT  II  -  RSD6VELCPSR-S  STA7HMS.NT  OF  QUALIFICATIONS  A.NO  PINA.SCiAU  RES^ONSJaiUTV  'cJml/lw/"' 

$•     Sources  »B<1  amount  of  cash   »v«llabl«  to   Redeveloper  •.o-r.eet  eouity  .-equirinents  3f  the  pr'coje^   iadefV* *;.-.»: 

See  Statement  completed  by  Trust. 


a.     tn    Man: 


.e.  icciii.  *~a 


COC  »    Z*    U"< 


b.    By  loans  from  affiliated  or  associated  corporation*  or  firms: 

NiM«,  *oo»«i5.  i»o  ri»  csc«  or  iou»c« 


c.     By  sale  of  readily  salable  assets: 


rtj  o»  Litvi 


Names  and  addresses  of  banit  references: 


See  Statement  completed  by  Trust. 


3.    a.    Has  the   Redeveloper  or  (if  sny)  the  parent  corporation,  or  any  subsidiary  or  affiliated  corporation  of  the 
Redeseloper  or  said  parent  corporation,  or  anv  of  the  Redeveloper's  '"ffierrs  or  principal  members,  share- 
holders or  investors,  or  other  interested  parttes    (as  listed  in  the  r.-^oonses  to  Items  5.3.  and  7  af  :nc 
Redeveloper' s  itste.rte.it  fcr  pjblie  Ihsslosure  and  referred  to  herein  as  "principals  of  the  Rede\  eloper"} 
been  adjudged  banitrupt.  cither  v.iluntarv  or  involuntary,  within  die  past  10  years?         _Jt£5         i~Tx*q 

If  Yes.  give  data,  place,   an. I  under  what  name. 


b.     Has  the  Redeveloper  or  anvone  referred  to   abo\e   as  "principals  of  the  Redo  elooer"  been   indicted  for 
or  convicted  of  anv  felony  with  in  the  past  10  ye.-irs?  (__  r  *s         !_J^nO 

If  Yes.   giv«  fc»  each  cu<t  (1)   d*lt,  I'Z)  charie.  '  1)  place.  (  -I)  Court,  and  (a)  action  ta».en.     \tiji.H  anv 
exsianatioa  ia-«ra«d  ncctiurv. 


/ 


9.    a.     Undertakings),  camaarable  to  the  proposed  redes  elopment  \»or«.  whi«.h  have  been  camaieted  a*    the 

Redeveloper  or  aar  of  the  principal*  of  the  Redeveloper.    including  identlficjli"l  and  artel  uVa«.f'ptt<<n  of 

each  protect  and  data  of  c jmaietson: 


*KJ»    i   Z1    T    ZA 


?A,1T  II  •  RSDaVSLCt^a'3  STAT<-y2NT  C*  CUAUFICATICN3  A.SD  FIHArtCal.  asi?C»«;3tUTY  /Ccncrs^c; 

V  *>•     tf  &ai  Sednr«lo9«t  cr  any  ci  ±«  arucisala  of  lh«  Redev«lcp«  hu  *ver  5*^1  ia  -ocaoye-t.  is  a  supervisory 

capacity,  for  cooaJrySioa  csot.-sctor  ex  builder  on  uaderukiaC3  cocp-«raole  to  '.he  ?.-opo««<i  ;e-d  eve  so  potent 
*<3rx,  najn*  of  »uca  eopicy**.  ua<  aid  addresa  of  employer,  title  of  politico,  and  brief  descr.p<:es  st  *crx-. 

&ri4cw*—  *kM**4    t    -3/7    <&*-<*-  <=2-/f  -tJjwKJiOJmj   &b?  /&<&iAutz<*_ 
jOdtkJL^     Coruf^ztUy    Ac  i^VAL  Cotifro^ry-    uP/i&Oll>c  /hpkJc^  * 

10.  Other  federally  aided  urban  renewal  project*  under  Tltla  I  of  the  Housing  Act  of  1949,  1.  smeoded.  in  which 
the  Redeveloper  or  any  of  the  principal*  of  th«  Redaveloper  ia  or  haa  been  the  redeveloper.  or  a  stockholder, 
officer,  director  or  trustee,  or  partner  of  such  a  redeveloper: 

11.  If  the  Redeveloper  or  a  parent  corporation,  a  subaidiary,  an  affiliate,  or  a  principal  of  the  Redevelooer  is  to 
participate  in  the  development  of  the  land  aa  a  construction  contractor  or  builder:         N/A 

a.    Name  and   address  of  such  contractor  or  builder: 


b.  Has  such  contractor  or  builder  within  the  last  10  years  ever  failed  to  qualify  a*  a  responsible  bidder, 
refused  to  enter  into  a  contact  after  an  award  Has  been  made,  or  failed  to  complete  a  construction  or 
development  contract?  Or!S         |     I  no 

If  Yes.  explain: 

c.  Total  amount  of  construction  or  development  woric  performed  by  such  contractor  or  builder  during  tie  last 
three  years:     J . 

Ceneral  description  of  such  »ori: 


d.    Conatrucuow  contracts  or  dtvelopmenta  now  b-siog  performed  bv   such  contractor  or  builder 

ic:>iT:fi{i?io>i  cj»  :»'t  "c  >  * 


>»ji  j  ^  :  »»  -cc-sco*  3-ai 


L,   S.   ;=3*^TV<£Sr  C<=   -C  USING   ANC  U3  3AN  CevS'.C?MSST 

4nT  II  •  RSDSVSl.G?SrV5  STATEMENT  Cr  CUA  UFfCATiCNS  ANO  FINANCIAL  RESPONSIBILITY  'Cznvruee) 

cn:.-ict  3ids   of   such   :ont.-sc:or  ir  builder: 

"■en'  r»  - 

J 


■•"3  No 


e.     Uutsiancin  z  <  on  struct:  Jn-C' 


12.  Brief  statement  respecting  equipment,  experience,  financial  capacity,  and  other  resources  available  to 

•»uch  contractor  or  builder  for  the  performance  of  the  worx   involved  in   the  redevelooment  of  the   land, 
specifying  particularly  the  qualifications  of  the  personnel,   the  nature  of  the  equipment,  and  trie   le.neni 
experience  of  the  contractor:  m/a 

1  J.     a.     Does  <n\   member  of  the   governing  bodv  of  the  Local  Public   \gency  to  which  the  accompanying  bid  or 
proposal  is  being  made  or  any  officer  or  employee  of  the  Local  Public   \isnc»  who  exercises  anv 
function*  ur  responsibilities  in  connection  with  the  carnri«a-  out  of  the  project  under  which  the  land 
covered  by  the  Redevel  oper's  proposal  is  being  made  available,  have  inv   direct  or  indirect  personal 
interest  in  the  Redeveloper  or  in  the  redevelopment  or  rehabilitation  of  the  ppjpertv  upon  the  basi*  of 
such  proposal'  ,  (ZZT-5         (""p*f5 

tf  Yes.  explain. 


Does  anv  member  of  the  governing  bod\   of  the  locality  in  which  the  t'rban  Renewal   Are*  is  situated  or 
anv  other  public  official  of  the  locality,  who   exercises  any   functions  or  responsibilities  in  the  review  or 
approval  of  the  carrying  nut  of  the  project  under  which  the  land  covered  by  '-he  Redeveloper'*  ,-roposal 
is  being  rrtade  available,  have  <lqv  direct  or  indirect  person*]  interest  in  the  Redeveloper  or  in  the 
redevelopment  or  rehabilitation  of  the  property  upon  the  basis  ol  such  proposal1     CZyS5       1  ks^Q 


I  i.    S'-atements  and  other  evidence  of  the   Redevelop-tr's  qualifications  itid  financial  responsibility  'o.'Ae^  '..he. 
:.'.e  financial  na:emen:  referred  a  in  l'.t~>  i^)  ict  attached  hereto  ana  .lereov  mace  a  part  hereof  as  fallows: 

See  Statement  completed  by  Trust. 
CERTIFICATION 


I   I--)' 


certifv  that  this  Redeveloc-er's  Statement  of  Qua!  ifieations  and  Financial  Re  soon  *ibili  tv  and  l.".e   ittac'ea  evicer.ee 
of  the  Redeveloper' s  qualifications  and  financial  responsibiiitv.  including  financial  statements,  are  true   ±nc  ::r-rc: 
to  the  best  of  mv  (our*  inowledae  and  belief.- 


Jfec.d:      4/?-&/92- 


Dated: 


jQton** .  &fji* 


filchO^  J/7  KJ-  l/fnJTdfiJST' 


1    1ST    it       i^«       ZIP 


1 44/ « 1 1  i/>«  Zip   Cjj 


II  :.li   1«ai»fioMf  la  a  laraontioa.   :.'lii 


itzi   vhouid  3«  nocn  S»  the  Praiia«ni  ua  5ec* 


'»r-»  3 


raeril  I3Q; 


3ae  a(  >n  e!»i*f  ai:':cers  .i»»n<  taswicsft  si  tha  fiaaacial  Kama  iaa  ;y»Uficjciaai  af  iha  ^««<«i3o<f. 

?  — «i:v  !ar   rm«  C»n  i  •  j  e  a  t  icsi     iectioa    1C01.    Tii!«    [3.  li  lie  (J.i.  Caa».  j/o»iau  •  ha»  a(  aai  -io*»  i.taa   S'.O.jOO   v 

-*at   3i  aoi  sail  :.-ja   liva    »*«r».  a/   join,  .'ar  taowLativ  jad   willfully  nil::;  ar   **-t  iar     ix  »'inaa  3f  :ar.;.n«at.   t 

i*»    v«/ti»  io  C3of«o>  «a»  '«!•«.   Fictitious  «/  'r»»uui<nt  iut»—  ai   ar  eairr  la  «  -zaiirr  ^it-iia  '2*  ;'jr:»a  icnea   3.'  iit    Ztz*''~ez<. 


ar  -.  vo  a  . 

..3« 


DISCLOSURE    STATEMENT 


Any   person    submitting   a   development  proposal    to   the  City  of  Ecstcn   must 
truthfully   complete   this    statement  and   submit  it  prior   to   being   formally  desig- 
nated   for   any   project. 

1 .        Do   any  of  the  principals  owe  the  City  of  Boston   any  monies   for  incurred 
real   estate   taxes,    rents,    water  and   sewer  charges  or  other  indebtedness? 


tUAAMJr- 


2.        Are  any  of  the   principals   employed   by  the  City  of  Boston?      If  so,    in 

what  capacity.      (Please   include  name  of  agency  or  department  and   posi- 
tion   held    in    that   agency  or  department). 


n<jL 


3.  Have   any  of   the   principals   previously  owned   any   real   estate?      If   so, 
where  and   what   type  of  property? 

4.  Were  any  of  the   principals   ever  the  owners  of  any  property  upon   which 
the   City  of   Boston   foreclosed   for  his/her  failure  to  pay  real   estate   taxes 
or  other  indebtedness? 


A/t> 


5.        Have   any  of  the  principals   ever  been  convicted  of  any  arson   related 
crimes   currently    under   indictment   for  any   such   crimes? 


M? 


6.         Have   any  of  the   principals   been   convicted   of  violating   any   law,    code, 
ordinance    regarding   conditions  of  human    haoitation    within    the  last 
three    (3)    years? 


SIGNED    UNDER    THE    PAINS   AND    PENALTIES   OF    PERJURY    THIS 
rCV3-        Day   of  ^AplAJL^ .    1S_f  O— 


/SIGNATURE:         (\_//^7^^^(iZJUl^ 


^ADDRESS:  7&  frtafV t Ot/J    £ti aA- 


/U/Psh^-     /St/f-        OU  M 
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